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INTRODUCTION 


Access  and  Excellence,  A  capital  investment  plan  for  the  Massachusetts 
public  higher  education  system.  Volume  1  of  the  Governor's  Special 
Message  on  Higher  Education,  proposes  a  7  to  10  year  plan  for  the 
improvement  of  the  state's  higher  education  campuses,  along  with  a  first 
year  capital  outlay  request. 

Volume  1  provides  an  overview  of  this  plan,  discusses  critical  challenges 
to  be  met,  and  key  first  year  initiatives.  This  document.  Volume  2, 
provides  a  detailed  description  of  the  year  plan  with  specific 
recommendations  for  action  at  each  of  the  campuses  in  the  system.  All 
costs  have  been  estimated  in  1987  dollars  for  those  projects  and  funding 
recommended  this  year.  Specific  costs  for  future  years  capital  outlay 
requests  have  not  been  included,  but  will  be  subject  to  detailed  educational 
and  physical  planning,  architectural  programming,  and  cost  estimating. 
These  projects  are  individually  recognized  within  this  document,  and  when 
ready,  will  be  presented  in  future  capital  outlay  requests. 

Taken  together,  these  two  volumes  provide  a  carefully  conceived  and  long 
overdue  plan  for  the  support  of  the  access  and  excellence  available  within 
our  public  higher  education  system  for  the  benefit  of  the  citizens  of  the 
Commonwealth  and  students  in  our  public  colleges  and  universities. 

The  tables  immediately  following  summarize  all  major  capital  projects 
recommended  for  funding  in  Fiscal  Year  1988,  and  those  recommended  for 
subsequent  years  consideration.  Repair  and  preservation  projects  are  not 
specifically  listed,  as  they  are  intended  to  be  funded  anually  through 
campus  repair/preservation  accounts  similar  to  those  appropriated  in  1986, 
and  recommended  in  Fiscal  Year  1988  House  1  Capital  Outlay. 


Summary  of  Fiscal  Year  1988  Major  Capital  Recommendations 


Lniversities 

Proiect 

Cost 

Purpose 

Amherst 

New  Animal  Care  FacUity 

$4,500,000 

Construction 

Amherst 

New  Polymer  Science  Center 

$8,000,000 

Construction 

Amherst 

New  Power  Plant 

$3,000,000 

Study  and  design 

Amherst 

New  Classroom  Building 

$23,000,000 

Construction 

Boston 

Stuart  Street  Renovation 

$9,000,000 

Construction 

Boston 

New  Student  Services  Facilities 

$1,200,000 

Study  and  design 

Boston 

Harbor  Campus  Renovations 

$600,000 

Construction 

Worcester 

Master  Plan 

NA 

Study 

Lowell 

Acquisition  and 

$39,000,000 

Acquisition, 

Redevelopment  of  mill  campus  (with 

Study  and  design 

Middlesex  Community  College) 

Lowell 

North  Campus  Power  Plant 

$2,500,000 

Construction 

Lowell 

TuUy  Forum  Renovation 

$2,400,000 

Construction 

Lowell 

North  Campus  Library  Expansion 

$1,500,000 

Study  and  design 

SMU 

New  Coastal  Zone  Research  Lab 

$10,000,000 

Construction 

SMU 

Science  and  Tech.  Building  Construction 

$1,750,000 

Construction 

SMU 

Auditorium  Renovations 

$180,000 

Construction 

University  Subtotal 

$106,630,000 

State  Colleses 

Project 

Cost 

Purpose 

Bridgewater 

Utility  System  Replacement 

$70,000 

Study  and  design 

Bridgewater 

Grove  and  Boyden  Renovation 

$3,216,000 

Construction 

Fitchburg 

Miller  and  Percival  Renovation 

$3,900,000 

Construction 

Filchburg 

New  Physical  Education  Building 

$22,000,000 

Construction 

Framingham 

New  Physical  Education  Building 

$16,800,000 

Construction 

Mass  College  of  Art 

Phase  II  Campus  Renovations 

$16,000,000 

Construction 

Mass  Maritime 

Dining  Hall/Kitchen  Renovations 

$3,200,000 

Construction 

Mass  Maritime 

Bulkhead  Replacement 

$6,200,000 

Construction 

North  Adams 

Boiler  Plant  and  Fire  Safety  Repairs 

$560,000 

Construction 

Salem 

Administration  Bldg  Renovation 

$2,100,000 

Construction 

Westfield 

Physical  Plant  Building  Renovation 

$350,000 

Construction 

Worcester 

Classroom  Renovations 

$480,000 

Construction 

Worcester 

Site  Drainage  Repairs 

$300,000 

Construction 

State  College  Subtotal 

■ 

$75,176,000 

Community  Colleges 

Proiect 

Cost 

Purpose 

Berkshire 

Site  Repairs 

$175,000 

Construction 

Berkshire 

Melville  Hall  Renovation 

$300,000 

Construction 

Bristol 

Enclose  Art  Gallery 

$30,000 

Construction 

Bunker  Hill 

New  Physical  Education  Building 

$16,925,000 

Construction 

Cape  Cod 

Business  Technology  Laboratory  Renovation 

$1,500,000 

Construction 

Ilolyoke 

New  Physical  Education  Building 

$15,000,000 

Construction 

Mass.  Bay 

Library  Renovations 

$2,000,000 

Construction 

Massasoit 

Blue  Hills  Renovations 

$1,200,000 

Construction 

Middlesex 

New  Campuses  at  Bedford  and  LoweU 

$33,000,000 

Construction 

Northern  Essex 

New  Lawrence  Campus 

$1,100,000 

Construction 

Northern  Essex 

Student  Services  Renovations 

$1,800,000 

Construction 

North  Shore 

Beverly  Campus  Completion 

$23,000,000 

Construction 

Quinsigamond 

Administration  Building  Renovation 

$800,000 

Construction 

Springfield  Tech. 

Security  Lighting 

$150,000 

Construction 

Roxbury 

Dudley  House  Repairs 

$50,000 

Construction 

Community  College  Su 

btotal 

$97,030,000 

Child  Caie  $3,000,000 

Academic  Planning  $2,000,000 

Project  Programming  and  Master  Planning  $6,500,000 

Escalation  Contingency  $3,000,000 


Construction 

Studies 

Study  and  master  plans 

Construction 


Total  FY88  Capital  Outlay  Recommendation 


$29:^.336.000 


Summary  of  Fiscal  Years  1989-1994  Major  Capital  Recommendations 

Universities 

Project 

Amherst 

Power  Plant  Replacement 

Amherst 

Engineering  Research  Building 

Amherst 

Site  Improvements 

Amherst 

Utility  Distribution 

Boston 

Lecture  Hall  Renovation 

l^oston 

Lab  Renovation 

Boston 

Public  Service  Institutes 

Boston 

Student  Services 

Worcester 

Utilities  Improvements 

Lowell 

North  Campus  Library 

Lowell 

Cobom  Building  Renovation 

Lowell 

Engineering  Building  Renovation 

Lowell 

Falmouth  Building  Renovation 

Lowell 

Kitson  Building  Renovation 

Lowell 

Pasteur  Building  Renovation 

Lowell 

Southwick  Building  Renovation 

Lowell 

Mill  Renovation 

SMU 

StageA-ighting  Renovation 

SMU 

Three  Lecture  Halls  Renovation 

SMU 

Textile  Building  Renovation 

SMU 

New  Physical  Plant  Building 

SMU 

Pavement  Repairs 

State  Colleges 

Project 

Bridgewater 

Athletic  Fields  Repairs 

Bridgewater 

Utilities  Replacement 

Bridgewater 

Classroom/Lab  Repairs 

Bridgewater 

Green  House  Repairs 

Bridgewater 

Library  Renovation 

Bridgewater 

Tillinghast  Hall  Renovation 

Bridgewater 

Science  Building  Labs  Renovation 

Bridgewater 

Physical  Education  Addition 

Bridgewater 

New  Maintenance  Building 

Fitchburg 

Edgerly  Hall  Renovation 

Fitchburg 

Anthony  Hall  Renovation 

Fitchburg 

Thompson  Hall  Renovation 

Framingham 

Library  Repairs 

Framingham 

Crocker  Hall  Renovation 

Framingham 

Ecumenical  Center  Renovation 

Framingham 

Dwight  Hall  Renovation 

Mass  College  of  Art 

Phase  III  Campus  Renovations 

Mass  Maritime 

New  Diesel  Marine  Lab 

North  Adams 

Venable/Murdock  Renovation 

North  Adams 

Cairrpus  Center 

North  Adams 

Athletic  Fields  Repairs 

North  Adams 

New  Maintenance  Building 

North  Adams 

Expand  Library 

Salem 

Athletic  Fields  Repairs 

Salem 

Library  Repairs 

Salem 

Auditorium/Theater  Renovation 

Salem 

Harrington  Building  Renovation 

Salem 

Sullivan  Building  Renovation 

Westfield 

Campus  Center  Renovation 

Westfield 

New  Physical  Education  Building 

Worcester 

Administration  &  Science  Buildings  Renovation 

Worcester 

New  Maintenance  Building 

Worcester 

Physical  Education  Building  Addition 

Worcester 

New  Science  Building 

Community  Colleges 

Berkshire 
Bristol 
Cape  Cod 
Greenfield 
Greenfield 
Mass  Bay 
Mass  Bay 
Mass  Bay 
Mass  Bay 
Massasoit 
Massasoit 
Massasoit 
Middlesex 
Ml.  Wachusett 
Northern  Essex 
Northern  Essex 
Quinsigamond 
Quinsigamond 
Roxbury 
Springfield 


Project 

Pool  Roof 

New  Physical  Education  Building 

Sewage  Disposal 

New  Physical  Education  Building 

New  Theater 

Historic  Building  Renovation 

New  Student  Services  Building 

New  Health/Athletic  Building 

Boiler  Plant  Renovation 

Air  Conditioning 

Student  Union  Renovations 

Maintenance  Building 

New  Lowell  Campus 

New  Maintenance  Building 

New  Theater 

Lawrence  Campus 

Administration  Building  Renovation 

New  Library /Student  Center 

New  Physical  Education  Building 

Restore  Historic  Buildings 


UNIVERSITIES 


mmmimMmmMM 


1  U  Mass  Amherst 

2  U  Mass  Boston 

3  U  Mass  Worcester  (Medical) 

4  University  of  Lowell 

5  Southeastern  Mass  University 


/\  ivi  n  I!/  R  a    1 


The  University  of  Massachusetts  at  Amherst  is  the  largest  and  most 
comprehensive  public  university  in  New  England.  In  such  areas  as  computer 
science,  polymer  science  and  sociology,  Amherst  has  achieved  national 
distinction  as  a  center  of  research.  It  offers  broad  undergraduate  degrees  in 
100  subjects  and  doctorates  in  46,  including  arts  and  sciences,  and 
professional  fields. 

The  Amherst  campus  extends  over  3,905  acres. 

1986-87  Enrollment 

The  Fall  1986  state-supported  enrollment  was  19,753  (19,273  full-time 
equivalent)  undergraduates,  and  6,669  (3,906  full-time  equivalent)  graduate 
students.  The  Continuing  Education  enrollment  was  1,744. 

Capital  Investment  Needs 

The  preservation  program  will  correct  campus-wide  deferred  maintenance  and 

renovations;  and  will  make  repairs  to  campus  roads,  and  walkways. 
The  major  renovations  program  wiU  replace  the  heating  plant  and  make 

utility  distribution  repairs;  and  will  develop  child  care  facilities  for 

staff  and  students. 
The  new  Polymer  Science  Center  and  an  engineering  research  building  will 

provide  research  space  for  growing  graduate  departments. 
The  new  animal  care  facility  will  house  laboratory  animals  in  improved 

facilities. 
The  new  classroom  building  will  provide  additional  academic  space,  and 

convert  existing  classrooms  into  research  space. 


Ky 


Phase 

FY  S7ldi2J06  Funded  in  Chapter  206;  My  1986 

FY  88  HI        Recommended  in  House  1  Capital  Outlay, 

January  1967 
FY  S8  SM       Recommended  in  Govemoi'i  Special 

Message  for  Higher  Education 
FY  89-94        Proposed  for  funding  in  subsequent  capital 

outlay  budgets.  Project  funding  will  be 

requested  following  a  study.  Studies  will 

be  funded  from  DCPO  study  pooL 
Notes 
A  Candidate  project  for  accelerated  design/ 

construction  through  alternative  means  of 

construction. 
DCPO  Pool    Proposed  for  funding  from  DCPO  pool 

accounts,  to  be  funded  annually. 
Note:  Funding  for  all  projects  include  design  and 

construction  unless  noted  for  study  and 

design  funding  only  under  "next  steps" 


Capital  Investment  Program 

Preservation  Program        Next  Steps 


FY87lch206 


FY  88  HI 


FY88SM 


C3iild  Care  Center  Study /DesignAI^onstr. 

Power  Plant  Replacement  Study/Design  (A) 

New  Construction 


FY89-94 


U  Mass.  Amherst  Repair  Study/Design/Constr.  $5,700,000      $3,000,000  Annual 

Preservation  Account 

Utilities  Improvements  DesignA^onstruction  $1,400,000  Annual 

Site  Improvements  Study/Design/Constr.  $1,000,000  Annual 

Major  Renovation 


Animal  Caie  Facility  Study/Design/Constr.       $200,000 

Qassioom  Building  Study/Design/Constr.  (A) 

Polymer  Science  Center  Design/Construction  (A) 

Engineering  Research  Study 


BORPool 

$3,000,000  To  be  requested 


$4,500,000 

$23,000,000 

$8,000,000 


To  be  requested 


.^^. 


University  of  Massacliusetts  at 
Amherst 


Campus  Site  Plan 


0"    400'   80ff 


1600' 
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Polymer  Science  Center 

New  Construction 


Engineering  Researcli 

New  Construction 


Classroom  Building 

New  Construction 


Animal  Care 

New  Construction 

Power  Plant  Replacement 

New  Construction 


University  of  Massachusetts  -  Amherst 

Campus  -Wide  Space  Allocation 

ToUI  building  area 

0n  gross  square  feet) 

9,125.789 

Total  building  area 

without  student  housing 

Gn  gross  square  feet) 

6.132.176 

Total  assignable  area 

without  student  housing 

On  net  square  feet) 

3.758.982 

academic  space 
administration  space 
physical  education  space 
student  service  space 

1.085.575 
1,671,397 
203,817 
798,193 

ToUI  number  of  beds 

11,767 

UNIVERSITY    OF     MASSACHUSETTS 
BOSTON 


Campus  Locations 


® 


The  University  of  Massachusetts  at  Boston  offers  a  full  range  of  undergraduate 
programs  and  graduate  opportunities  in  areas  of  particular  significance  for  the 
Boston  region,  including  environmental  science,  public  policy,  computer 
science,  and  education.  Public  service  institutes  include  the  Gerontology 
Institute,  McCormack  Institute  for  Public  Affairs,  the  Trotter  Institute  for  the 
Study  of  Black  Culture,  and  the  Institute  for  Learning  and  Teaching. 

The  University's  two  campuses  are  located  at  Columbia  Point  and  in  downtown 
Boston  on  Stuart  Street. 

1986-87  Enrollment 

In  Fall  1986  the  full-time  equivalent  enrollment  of  undergraduates  was  8,063, 
the  graduate  enrollment  was  850,  and  846  students  attended  Division  of 
Continuing  Education  programs. 

Capital  Investment  Needs 

The  master  plan  will  ensure  the  full  integration  of  capital  plans  with  the 

mission  and  academic  plans  of  the  University. 
The  preservation  program  will  repair  roofs  and  other  problems  at  the 

Harbor  Campus  and  will  remove  architectural  barriers  to  handicappped 

access  and  improve  energy  efficiency. 
The  major  renovations  program  wiU  adapt  theater,  laboratory  and  other 

facilities  at  the  Harbor  Campus,  and  renovate  Stuart  Street  to 

more  effectively  meet  programmatic  needs. 
The  new  construction  program  wiU  address  needs  for  both  better 

organization  of  studoit  services  and  the  service  institutes. 


Key 


Phse 

FY  87/ch206  Funded  in  Chapter  206;  July  1986 

FY  88  HI 


FY88SM 


FY  89-94 


Notes 
A 


Recommended  in  House  1  Capital  Outlay; 
January  1987 

Recommended  in  Governor's  Special 
Message  for  Higher  Education 

Proposed  for  funding  in  tubtequeot  capital 
outlay  budgets.  Project  funding  will  be 
requested  following  a  study.  Studies  will 
be  funded  from  IXTPO  study  pooL 


Candidate  project  for  accelerated  design/ 
construction  through  alternative  means  of 
construction. 

DCPO  Pool    Proposed  for  fimding  from  DCPO  pool 
accounts,  to  be  funded  annually. 

Note:  Funding  for  all  projects  include  design  and 

construction  unless  noted  for  study  and 
design  funding  only  imder  "next  st^s" 


Capital  Investment  Program 

Preservation  Program        Next  Steps 


FY87/ch206 


FY  88  HI 


FY88SM 


U.  Mass  Boston  Repair  Design/Construction  $4,780,000         $400,000 

Preservation  Account 

250  Stuart  Street  Repairs  Design/Construction  $1,142,000         $700,000 

Elevators/Roofs 

Energy  Conservation  DesignA^onstruction                              DCPO  Pool 

Handicapped  Access  DesignAZIonstruction                              DCPO  Pool 


Major  Renovation 


Library  Renovation  Design/Construction 

250  Stuait  St.  Renovation  Study/Design/Constr.  (A) 
Harbor  Campus  Renov.      DesignAI^onstruction 
Lecture  Hall  Renovation     Master  Plan/Study 
Labs  Renovation  Master  Ran/Study 


New  Construction 


$376,000 


Student  Services  Study/Design 

Public  Service  Institute      Master  Plan/Study 


$9,000,000 
$600,000 


FY  89-94 


Annual 


To  be  requested 
To  be  requested 


$1,200,000  To  be  requested 
To  be  requested 


*  Amendment  to  FY  88  House  1 


University  of  Massachusetts  at 
Boston 


Student  Services 

New  Construction 


Public  Service  Institutes 

New  Construction 


Dorchester  Bay 


Harlxx- Campus 


ff      100'    200' 


1000' 


Stuart  Street  Campus 


200'  400' 


0 


1000' 
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University  of  Massachusetts  -  Boston 

Campus-Wide  Space  AUocatian 


ToUl  building  area 

Qn  gross  square  feet) 

2.333.352 

Total  assignable  area 
^  net  square  feet) 

963,916 

academu:  space 
admimstradve  space 
physical  education  space 
student  service  space 

472420 
162,701 
77,400 
251,295 

Total  number  of  beds 

0 

UNIVERSITY    OF    MASSACHUSETTS   MEDICAL 
CENTER/WORCESTER 


The  University  of  Massachusetts  Medical  Center  in  Worcester  offers  medical 
degrees  and  doctorates  in  biomedical  science  in  addition  to  a  new  graduate 
nursing  program.  The  Medical  Center  is  the  second  major  research  center  in 
the  Massachusetts  Public  Higher  Education  System,  and  includes  a  218  bed 
teaching  hospital  and  outpatient  (HMO  type)  clinic. 

1986-87  Enrollment 

In  Fall  1986  the  full-time  equivalent  enrollment  of  graduates  was  512. 

Capital  Investment  Needs 

The  preservation  plan  wiU  correct  deferred  maintenance  to  assure  continued 
safe  use  of  all  facilities,  and  repair  and  improve  utility  systems  and 
physical  plant  faciUties. 

The  master  plan  will  review  current  facilities  use  and  conditions  throughout  the 
Medical  Center,  and  in  context  with  a  long-range  plan  for  medical 
center  operations,  develop  a  facihties  response  to  operational  needs. 
The  plans  will  recognize  the  three  major  functional  areas  within  the 
institution:  research,  teaching,  and  patient  services. 


Key 


Phase 

FY  87/ch206 
PfSSHl 

FY88SM 

FY  89-94 


Notes 
A 


DCPO  Pool 
Note: 


Funded  in  Chapter  206;  July  1966 

Recommended  in  House  1  Capital  Outlay; 
January  1967 

Recommended  in  Govemor't  Special 
Message  for  Higher  Education 

Proposed  for  funding  in  subaequent  capital 
outlay  budged.  Project  funding  will  be 
requested  following  a  study.  Studies  will 
be  funded  from  DCPO  study  pooL 

Candidate  project  for  accelerated  design/ 
construction  through  alternative  means  of 
constructioiL 

Proposed  for  funding  from  DCPO  pool 
accounts,  to  be  funded  annually. 

Funding  for  all  projects  include  design  and 
construction  unless  noted  for  study  and 
design  funding  only  undo-  "next  steps" 


Capital  Investment  Program 

Preservation  Program Next  Steps 


FY87lcfa06         FY88H1        FY88SM 


FY  89-94 


U.  Mass.  Worcester  Repair  Design/Construction 

Preservation  Account 

Power  Plant  Chimney  Desigrv/Construction 

Roof  Replacement  Design/Construction 

Hre  Safety  Design/Construction 

Toxic  Substance  Removal  DesignyConstruction 

Utilities  Improvements  Design/Construction 


$700,000 


$1,400,000 


$670,000 
$900,000 
$400,000 


Annual 


To  be  requested 


I 
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University  of  Massacliusetts  Medical 
Center  at  Worcester 


U.  Mass  Medical  -  Worcester 

Campus  -Wide  Space  Allocation 

Total  buildii^  area 

(in  gross  square  feet) 

1.670,000 

ToUlbiiil<Ui«area 

wfthout  student  housing 

Qn  gross  square  feet) 

1.665.800 

Total  assignable  area 

without  student  housing 

Qn  net  square  feet) 

979,795 

academic  space 
admuiistralion  space 

student  service  space 

211,400 
24.470 
7.000 
75.325 

Total  number  of  beds 

6 
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UNIVERSITY    OF    LOWELL 


As  the  largest  public  engineering  university  in  New  England,  the  University  of 
Lx)well  emphasizes  program  development  in  technical  and  professional  fields. 
Among  its  areas  of  academic  strength  are  the  programs  in  photovoltaics, 
productivity  research,  and  computer  science.  After  a  decade  of  rapid  growth,  the 
University  is  seriously  deficient  in  academic,  research  and  student  service 
space.  Expansion  of  graduate  enrollment  and  research  in  engineering,  computer 
science,  and  the  pure  and  applied  sciences  requires  additional  campus 
facilities. 

The  University  of  Lowell  has  two  main  campuses  (North  and  South  Campus), 
within  a  mile  of  each  other,  and  two  support  sites  (West  Campus  and  Tully 
Forum). 

1986-87  Enrollment 

In  Fall  1986  the  full-time  equivalent  enrollment  of  imdergraduates  was  8,078, 
the  graduate  enrollment  was  1,387,  and  3,695  students  attended  Division  of 
Continuing  Education  programs. 

Capital  Investment  Needs 

The  preservation  program  will  correct  identified  deferred  maintenance  needs 
to  assure  safe  and  continued  use  of  existing  buildings  and  grounds. 

The  major  renovations  program  will  include  building  modernization 
to  increase  operational  efficiency,  and  to  better  accommodate 
programmatic  needs  and  changes  within  the  University.  These 
renovations  can  only  occur  after  new  facilities  are 
available. 

The  new  construction  program  involves  acquisition  and  complete 

rehabilitation  of  a  mill  complex  adjacent  to  North  Campus  housing  as 
a  third  campus  center.  The  proposed  campus  will  house  the  computer 
science  and  engineering  departments,  a  campus  center,  Ubrary 
expansion  and  parking.  This  will  allow  the  University  to  consolidate 
undergraduate  and  liberal  arts  programs  on  North  Campus,  and 
professional  and  graduate  programs  on  South  Campus. 

The  new  science  and  engineering  buildings  will  provide  instructional 
and  research  lab  space  for  programs  with  growing  graduate 
enrollments. 

The  new  libraries  and  campus  center  will  provide  additional  space  for 
student  services. 
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University  of  Lowell 


Capital  Investment  program 

Preservation  Program        Next  Steps 


FY^Ich206 


FY  88  HI 


FY88SM 


FY  89-94 


Key 


Univ.  of  Lowell  Repair 
Preservation  Account 
Utility  Upgrading 

Major  Renovation 


Design/Construction 
Design/Construction 


$3,000,000         $800,000 


Annual 


Annual 


Phase 

FY  87/ch206  Funded  in  Chapter  206;  July  1986 

FY  88  HI 


Tully  Forum 
N.  Campus  Library 
N.  Campus  Power  Plant 
Cobom  Building 
Engineering  Building 
Falmouth  Building 
Kitson  Building 
Pasteur  Building 
Southwick  Building 


Design/Construction 

Study/Design 

DesignA^onstruction 

Snidy 

Study 

Study 

Study 

Study 

Study 


$2,400,000 

$1,500,000  To  be  requested 

$2,500,000 

To  be  requested 
To  be  requested 
To  be  requested 
To  be  requested 
To  be  requested 
To  be  requested 


FY88SM 


FY  89-94 


Notes 
A 


DCPO  Pool 


Acquisition/Renovation/New  Construction 


Mill  Acqui./site  impr.* 
Mill  Renovation** 


Acquisition 
Study/Design 


(A) 


$30,000,000 
$9,000,000  To  be  requested 


Note: 


*  in  conjuntion  with  \fiddlesex  Commtinity  College 

**  for  Library,  Academic,  Research,  College  Services,  Parking  and  Utilities 


Recommended  in  House  1  Capital  Outlay, 
January  1987 

Recommended  in  Governor's  Special 
Message  for  Higher  Education 

Proposed  for  funding  in  subiequeot  capital 
outlay  budgets.  Project  funding  will  be 
requested  following  a  study.  Stuxliei  will 
be  funded  from  DCPO  study  pooL 

Candidate  project  for  accelerated  design/ 
construction  through  alternative  means  of 
construction. 

Proposed  for  funding  from  DCPO  pool 
accounts,  to  be  funded  annually. 

Funding  for  all  projects  include  design  and 
construction  unless  noted  for  study  and 
design  funding  only  under  "next  steps" 


Mill  Campus 


Campus  Locations 


® 
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University  of  Lowell 


Administration 

New  Construction 


Dormitories 


New  Construction 


Library  Elxpansion 

New  Construction 


North  Campus/A 


Engineering 

New  Construction 

Computer  Science 

Renovation 


Physical  Education  Building 

New  Construction 

Dormitories 

New  Construction 


Parking 

New  Construction 


Campus  Center 

New  Construction 

Research  Center 

New  Construction 


Middlesex  Community  College 

Acquisition 


North  Campus/B 

Housing 


MUl  Site 


14 


University  6f  Lowell 


P 


0  Q  I 1  Cb 

r\  r-n  nnn.  An       CD 


Music 

New  Construction 


Dormitories 

New  Construction 

Undergraduate  Houdng 

New  Construction 

Academic  Space 

New  Construction 

Management 

New  Construction 

Parking 

New  Construction 


South  Campus 


Campus  Site  Plans 


tf       200'     ^00' 


1000' 


0 


University  of  LoweH 

Campus  -Wide  Space  Allocation 

Total  building  area 

Qn  gross  square  feet) 

2.091.826 

ToUl  building  area 

without  student  liousing 

Qn  gross  square  feet) 

1.582,006 

Total  assignable  area 

without  student  bousing 

^  net  square  feet) 

923.822 

academic  space 
administration  space 
physical  education  space 
student  service  space 

514.325 
139.795 
87.718 
181.984 

Total  number  tit  beds 

1.643 
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SOUTHEASTERN    MASSACHUSETTS 
UNIVERSITY 


Southeastern  Massachusetts  University  is  a  small  university  which  has 
historically  emphasized  excellence  in  imdergraduate  instruction.  SMU  plans  to 
maintain  this  scale  and  emphasis,  while  carefully  developing  graduate  and 
research  programs  in  such  fields  as  business  administration,  engineering,  and 
marine  sciences  that  wiU  strengthen  the  institution  and  enhance  its  pubHc 
service  contributions.  The  University  has  been  designated  a  Center  of 
Excellence  in  marine  science. 

The  University's  campus  in  North  Dartmouth  was  constructed  in  the  1970's. 

1986-87  Enrollment 

In  Fall  1986  the  full-time  equivalent  enrollment  of  imdergraduates  was  5,566, 
82  graduate  students,  and  1,687  students  attended  Division  of  Continuing 
Education  programs. 

Capital  Investment  Needs 

The  preservation  program  wUl  correct  campus-wide  deferred  maintenance, 

repair  the  auditorium  and  walkways,  and  modernize  the 

HVAC  system. 
The  major  renovations  program  will  improve  and  upgrade  the  theater  and 

three  lecture  halls  and  wiU  redesign  the  textile  building  to 

accommodate  new  program  activities. 
The  new  Coastal  Zone  Lab  wiU  accommodate  the  Center  of  Excellence 

programs  in  marine  science  at  a  site  to  be  identified. 
The  new  physical  plant  building  will  centralize  receiving  and  storage. 
The  new  child  care  center  will  provide  faciUties  for  both  staff  and  students. 
The  master  plan  will  coordinate  all  internal  renovation  projects  and  relocations 

resulting  from  the  opening  of  the  new  science  and  technology 

building. 


Key 


Phase 

FY  87/ch206  Funded  in  Chapter  206;  July  1986 

FY  88  HI        Recommended  in  House  1  Cipital  Outlay, 

January  1987 
FY  88  SM       Recommended  in  Govemoi'i  Special 

Message  for  Higher  Education 
FY  89-94        Proposed  for  funding  in  subtequent  capital 

outlay  budgets.  Project  funding  will  be 

requested  following  a  study.  Studies  will 

be  funded  from  DCPO  study  pooL 
Notes 
A  Candidate  project  for  accelerated  design/ 

construction  through  alternative  means  of 

constructioiL 
DCPO  Pool     Proposed  for  funding  from  DCPO  pool 

accounts,  to  be  funded  annually. 
Note:  Funding  for  all  projects  include  design  and 

construction  unless  noted  for  study  and 

design  funding  only  under  "next  steps" 


Capital  Investment  Program 

Preservation  Program        Next  Steps 


FY87lch206         FY  88  HI 


FY88SM 


FY  89-94 


SMU  Repair  Design/Construction      $1,435,000 

Preservation  Account 

HVAC  System  Repairs  DesignAI^onstruction 

Auditorium  Repairs  DesignAZonstruction 

Pavement  Repairs  Study/Design 

Major  Renovation 


Suge/Lighting 
Three  Lecture  Halls 
Textile  Building 

New  Construction 


Master  Plan/Study 
Master  Plan/Study 
Master  Plan/Study 


Child  Care  Center  Study /Design/Constr. 

Coastal  Zone  Lab  Study /DesignA^onstr. 

Science  Bldg.  Completion  Construction 
Hiysical  Plant  Bialding      Study 


$270,000 
$480,000 


Annual 


$180,000 


To  be  requested 


To  be  requested 
To  be  requested 
To  be  requested 


BORPool 

$10,000,000 
$1,750,000 


To  be  requested 
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Southeastern  Massachusetts  University 


Campus  Site  Plan 


0"     300"    600'       1200' 


Science/Engineering 

New  Construction 


TextUe  Building 

Major  Renovations 


Dormitories 

New  Construction 


Coastal  Zone  Laboratory 

New  Construction 


Southeastern  Massachusetts  University 

Campus  -Wde  Space  Allocation 


0 


Total  building  area 

1,306,900 

Qn  gross  square  feet) 

Total  building  area 

1.125.181 

without  student  housing 

(in  gross  square  feet) 

Total  assignable  area 

659,528 

without  student  housing 

Qn  net  square  feet) 

academic  space 

309,100 

adninistration  space 

41,62« 

physical  education  space 

55,300 

studera  service  space 

193,500 

Total  number  of  beds 

1,298 
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STATE     COLLEGES 


1 

Bridgewater 

2 

Fitchburg 

3 

Framingham 

4 

North  Adams 

5 

Salem 

6 

Westfleld 

7 

Worcester 

8 

Mass  College  of  Art 

9 

Mass  Maritime  Academy 

19 


BRIDGEWATER     STATE     COLLEGE 


Bridgewater  State  College  provides  a  broad  range  of  programs  in  both  the 
liberal  arts  and  the  professions,  including  anthropology,  aviation  science, 
earth  science,  physical  education,  and  social  work.  In  addition  to  cooperative 
programs  with  local  industry  and  agencies,  the  College  offers  exchange 
programs  abroad. 

The  College  is  located  on  169  acres  in  several  parcels  near  the  center  of 
Bridgewater. 

1986-87  Enrollment 

fii  Fall  1986  the  full-time  equivalent  imdergraduate  enrollment  was  5,165,  the 
graduate  enrollment  was  201,  and  3,206  students  attended  Division  of 
Continuing  Education  programs. 

Capital  Investment  Needs 

The  preservation  program  will  enhance  the  safety  and  efficiency  of  facilities, 

upgrade  athletic  fields,  improve  handicapped  access  and  repair  the 

utility  distribution  system. 
The  major  renovations  program  will  modernize  older  buildings  to  improve  the 

efficiency  and  quality  of  the  instructional  spaces  including  classrooms, 

laboratories,  and  faculty  offices. 
The  new  physical  education  facilities  wiU  supplement  undersized  existing 

physical  education  facilities. 
The  new  maintenance  building  wUl  increase  the  efficiency  of  the  physical 

plant  services. 
The  master  plan  will  evaluate  campus  use  and  coordinate  short  and 

long-range  repair,  renovations,  and  new  construction. 


Key 


Phse 

FY87/ch206  Funded  in  Chapter  206;  July  1986 

FY  88  HI        Recommeaded  in  House  1  Capital  Outlay, 

January  1987 
FY  88  SM       Recommended  in  Governor'*  Special 

Message  for  Higher  Education 
FY  89-94        Proposed  for  funding  in  subsequent  coital 

outlay  budgets.  Project  funding  will  be 

requested  following  a  s&uly.  Studies  will 

be  fimded  from  DCPO  study  pooL 
Notes 
A  Candidate  project  for  accelerated  design/ 

construction  through  alternative  means  of 

construction. 
EXZPO  Pool    Proposed  for  fimding  from  DCPO  pool 

accounts,  to  be  funded  aimually. 
Note:  Funding  for  all  projects  include  design  and 

construction  unless  noted  for  study  and 

design  funding  only  under  "next  steps" 


Capital  Investment  Program 

Preservation  Program        Next  Steps 


FY87lch206 


FY  88  HI 


FY88SM 


Bridgewater  Repair 

Preservation  Account 
Utilities  Improvements 
Utilities  Improvements 
Handicapped  Access 
Athletic  Fields  Repairs 
Classroom/Lab  Repairs 
Green  House  Repairs 

Major  Renovation 


Design/Construction 

Design/Construction 
Study/Design 
Design/Construction 
Master  Plan/Study 
Master  Plan/Study 
Master  Plan/Study 


$700,000         $280,000 

$600,000 

DCPO  Pool 


FY89-94 


Boyden  Hall  &  Grove  St.  Study/Design/Constr. 

Library  Master  Plan/Study 

Tillinghast  Hall  Master  Plan/Study 

Science  Building  Labs  Master  Plan/Study 

New  Construction 


Physical  Ed.  Addition 
Maintenance  Building 


Master  Plan/Study 
Master  Plan/Study 


Annual 


$70,000   To  be  requested 

Annual 

To  be  requested 

To  be  requested 

To  be  requested 


$3,216,000 


To  be  requested 
To  be  requested 
To  be  requested 


To  be  requested 
To  be  requested 
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Bridgewater  State  College 


Campus  Site  Plan 


Grove  Street 

Major  Renovations 

Boyden  HaU 

Preservation 

TUlinghast  HaU 

Major  Renovations 

library 

Major  Renovations 


Green  House 

Preservation 

Science  Building  Labs 

Major  Renovations 

Physical  Education  Addition 

New  Construction 


a        200'         400' 


1000' 


Bridgewater  SUte  CoUege 
Campus  -Wide  Space  Allocation 

Total  building  area 

(m  gross  square  feet) 

1,117,971 

Total  building  area 

without  student  housing 

(in  gross  square  feet) 

855.777 

Total  assignable  area 

without  student  housing 

Gn  net  square  feet) 

429,000 

academic  space 
admirustraUve  space 
physical  education  space 
student  service  space 

190,000 
29,200 
32,000 
177,800 

Total  number  of  beds 

1361 
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FITCHBURG      STATE       COLLEGE 


Fitchburg  State  College  offers  a  full  range  of  academic  programs  that  combine 
a  foundation  in  the  humanities  with  progressive  professional  majors  in 
industrial  arts  and  technology,  medical  technology,  nursing  and  special 
education.  The  College  has  recently  begun  to  emphasize  programs  in  computer 
sciences,  business,  communications,  and  human  services. 

The  College  is  located  less  than  a  mile  from  the  center  of  Fitchburg. 

1986-87  Enrollment 

In  Fall  1986  full-time  equivalent  enrolhnent  was  3,542  and  2,983  students 
attended  Division  of  Continuing  Education  Programs. 

Capital  Investment  Needs 

The  preservation  program  will  correct  code  violations  and  handicapped  access 

problems,  and  will  improve  the  quality  and  efficiency  of  academic 

buildings  on  the  main  campus. 
The/na/orre/wvarionj/jro^raOTwillimprove  the  quality  and  capability  of 

existing  core  campus  buildings  to  meet  their  current  and  projected 

academic  and  college  service  functions. 
The  new  physical  education  building  will  accommodate  all  current  and  planned 

physical  education,  recreational  and  athletic  programs.  The  new 

building  will  supplement  the  existing  undersized  facilities  on  the 

campus. 


Key 


Phase 

FY  87/ch206  Funded  in  Chapter  206;  July  1986 

FY  88  HI        Recommended  in  House  1  Capital  Outlay; 

January  1987 
FY  88  SM       Recommended  in  Govemor'i  Special 

Message  for  Higher  Education 
FY  89-94        Proposed  for  funding  in  subsequent  capital 

outlay  budgets.  Project  fimding  will  be 

requested  following  a  study.  Studies  will 

be  funded  from  OCPO  study  pooL 
Noles 
A  Candidate  project  for  accelented  design/ 

construction  through  alternative  means  of 

construction. 
DCPO  Pool    Proposed  for  funding  from  DCPO  pool 

accounts,  to  be  fiinded  annually. 
Note:  Funding  for  all  projects  include  design  and 

construction  unless  noted  for  study  and 

design  funding  only  under  "next  steps" 


Capital  Investment  Program 

Preservation  Program        Next  Steps 


FY87/ch206 


FY88H1 


FY88SM 


Fitchburg  Repair  DesignA^onstruction 

Preservation  Account 

Handicapped  Access  DesignA^onstrucdon 

Energy  Conservation  Design/Construction 

Major  Renovation 


$800,000         $400,000 

DCPO  Pool 
DCPO  Pool 


Miller  &  Perdval  Halls  Design/Construction    (A) 

Edgerly  Hall  Study 

AnthcKiy  Hall  Study 

Thompscgi  Hall  Design 

New  Construction 


Physical  Education  Bldg.    DesignAI^onstruction 


$3,900,000 


FY  89-94 


Annual 

Annual 
Annual 


To  be  requested 
To  be  requested 
To  be  requested 


$22,000,000 
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Fitchburg  State  CoUege 


Fltchburg  State  College 

Campus  -Wide  Space  Allocation 

Total  building  area 

()n  gross  square  feet) 

1.070.000 

Total  building  area 

without  student  housing 

(in  gross  square  feet) 

734.646 

Total  assignable  area 

without  student  housing 

()n  net  square  feet) 

482,000 

acadtmic  space 
administration  space 
physical  education  space 
student  service  space 

238.000 
74.000 
31.000 
93.000 

Total  number  of  beds 

1121 

Physical  Education  Building 

New  Construction 


Edgerly  HaU 

Major  Renovations 

Anthony  Hall 

Major  Renovations 

I'ercival  Hall 

Major  Renovations 


Thompson  Hall 

Preservation 

Miller  HaU 

Preservation 


Campus  Site  Plan 


200  400' 


1000' 


® 


23 


FRAMINGHAM   STATE  COLLEGE 


Framingham  State  College  is  dedicated  to  liberal  arts  study,  career  preparation 
and  public  service.  Studio  art,  clothing  and  textile,  food  science,  consumer 
and  family  studies,  food  and  nutrition,  and  medical  technology  are  among  the 
distinctive  programs  offered  at  Framingham.  The  57  acre  campus,  located  on 
Route  9,  five  miles  from  Route  495  in  downtown  Framingham,  is  tightly 
integrated  into  a  residential  neighborhood. 

1986-87  Enrollment 

In  Fall  1986  the  full-time  equivalent  undergraduate  enrollment  was  3,278,  the 
graduate  enrollment  was  23,  and  2,510  students  attended  Division  of 
Continuing  Education  programs. 

Capital  Investment  Needs 

The  preservation  program  will  correct  code  violations  and  remove 

architectural  barriers  to  handicapped  access;  and  will  attend  to 

needed  repairs  campus-wide. 
The  major  renovations  program  will  reorganize  space  to  allow  increased 

efficiency  and  respond  to  a  need  for  structural,  internal  and  extemal 

repairs. 
The  new  physical  education  biulding  will  accommodate  current  and 

proposed  physical  education,  recreational,  and  athletic  programs. 
The  master  plan  will  outline  program  and  cost  options  for  the  balance  of  the 

renewal  needs. 


Key 


PhcEe 

FY  87/ch206 

Pf  88H1 

FY88SM 

FY  89-94 


Notes 
A 


DCPO  Pool 
Note; 


Funded  in  Chapter  206;  July  1986 

Recommended  in  House  1  Capital  Outl^, 
January  1987 

Recommended  in  Govemoi's  Special 
Message  for  Higher  Education 

Proposed  for  funding  in  subsequent  capital 
outlay  budgets.  Project  funding  will  be 
requested  following  a  study.  Studies  will 
be  funded  from  DCPO  study  pool. 

Candidate  project  for  accelerated  design/ 
construction  through  alternative  means  of 
construction. 

Proposed  for  fiinding  from  DCPO  pool 
accounts,  to  be  funded  annually. 

Funding  for  all  projects  include  design  and 
construction  unless  noted  for  study  and 
design  funding  only  under  "next  stq>s" 


Capital  Investment  Program 

Preservation  Program        Next  Steps 


FY87/ch206 


FY  88  HI 


FY88SM 


FY  89-94 


Framingham  Rqjair 

Design/Construction 

$600,000 

Annual 

Preservation  Account 

Handicapped  Access 

Design/Construction 

DCPO  Pool 

Annual 

Steam/Electrical  Repairs 

Design/Construction 

$1,200,000 

Library  Repairs 

Design/Construction 

To  be  requested 

Major  Renovation 

Crocker  Hall 

Master  Plan/Study 

To  be  requested 

Ecumenical  Center 

Master  Plan/Study 

To  be  requested 

DwightHall 

Master  Plan/Study 

To  be  requested 

New  Construction 

Physical  Education  Bldg.    Design/Construction 


$16,800,000 
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Framlngham  State  College 


Campus  Site  Plan 


Library 

Preservation 


Dwight  HaU 

Preservation 

Crocker  HaU 

Major  Renovations 


Ecumenical  Center 

Major  Renovations 


Physical  Education  Building 

New  Construction 


0'   100' 200' 


1000' 


® 


Framingham  State  College 

Campus- Wide  Space  Allocation 

Total  building  area 

(in  gross  square  feet) 

Total  building  area 

without  student  housing 

(in  gross  square  feet) 

Total  assignable  area 

(in  net  square  feet) 

academic  space 
administrative  space 
physical  education  space 
student  service  space 

Total  number  of  beds 


857,029 


495,860 


262,944 


134,350 
43.743 
13,710 
65,141 

1535 
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NORTH     ADAMS     STATE     COLLEGE 


North  Adams  State  College  offers  a  full  range  of  acadanic  programs.  The 
College  offers  unique  learning  opportunities  through  field  woric,  internships 
and  other  experiences  which  emphasize  the  importance  of  basic  skills  for 
life-long  learning. 

The  campus  is  located  in  downtown  North  Adams.  The  College  owns  two 
additional  parcels  that  are  within  a  mile  of  the  core  campus.  One  parcel 
contains  five  acres  while  the  other,  used  for  athletic  fields,  is  eighty-three 
acres. 

1986-87  Enrollments 

In  Fall  1986  the  full-time  equivalent  enrollment  was  2,133  and  607  students 
attended  Division  of  Continuing  Education  programs. 

Capital  Investment  Needs 

The  preservation  program  will  improve  fire  safety,  remove  architectural 
barriers,  and  repair  roofs,  the  power  plant  and  athletic  fields. 

The  major  renovations  program  will  accommodate  theater  and  biology 
programs  in  modernized  and  efficient  facilities. 

The  new  maintenance  building  will  consolidate  physical  plant  services. 

The  library  expansion  will  allow  for  increased  study  space  and  the 
introduction  of  computer  terminals. 


Key 


Phase 

FY87/ch206  Funded  in  Chapter  206;  July  1986 

Pf  88  HI        Recommended  in  House  1  Capital  Outlay, 

January  1967 
FY  88  SM       Recommended  in  Governor's  Special 

Message  for  Higher  Education 
FY  89-94        Proposed  for  funding  in  subt equent  capital 

outlay  budgets.  Project  funding  will  be 

requested  following  a  study.  Studies  will 

be  funded  &x>m  IXIPO  smdy  pooL 
Notes 
A  Candidate  project  for  accelerated  design/ 

construction  through  alternative  means  of 

construction. 
DCPO  Pool    Proposed  for  fimding  from  DCPO  pool 

accounts,  to  be  funded  annually. 
Note:  Funding  for  all  projects  include  design  and 

construction  unless  noted  for  study  and 

design  funding  only  under  "next  st^s" 


Capital  Investment  Program 

Preservation  Program        Next  Steps 


FY87lch206 


FY  88  HI 


FY88SM 


North  Adams  Repair  DesignA^onstiuction 

Preservation  Account 
Power  Plant  and  Fire 

Safety  Improvements 

Major  Renovation 


$400,000         $550,000 


$560,000 


FY  89-94 


Annual 


Venable/Murdock 


New  Construction 


Master  Plan/Study 


To  be  requested 


Maintenance  Biulding 
Expand  Library 


Master  Plan/Study 
Master  Plan/Study 


To  be  requested 
To  be  requested 
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North  Adams  State  College 


Power  Plant 

Preservation 


Venable/Murdock 

Major  Renovations 


Library  Expansion 

New  Construction 


Campus  Site  Plan 


0'       80'      160' 


800' 


® 


North  Adams  SUte  CoDege 
Campus- Wide  Space  Allocatica 

Total  building  area 

Qa  gross  square  feet) 

617,700 

Total  building  area 

without  student  housing 

Qn  gross  square  feet) 

392.968 

Total  assignable  area 

Qn  net  square  feet) 

197,137 

academic  spac* 
administrative  space 
physical  education  space 
student  service  space 

67,947 
33,274 
53.383 
42.333 

Total  number  of  beds 

1034 
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SALEM     STATE     COLLEGE 


Located  in  downtown  Salem,  Salem  State  College  offers  a  variety  of  academic 
programs.  The  CoUege  operates  a  teaching  school  for  future  teachers  and  the 
city  of  Salem.  Professional  programs  such  as  business  administration, 
nursing,  social  work  and  pre-engineering  are  among  the  most  popular  on 
campus.  Salem's  geography  and  theater  arts  program  have  been  noted  for  their 
excellence. 

The  College  operates  two  academic  campuses,  the  main  campus  and  the  South 
Annex,  which  are  one  mile  apart.  A  physical  education  facility  is  located  on  a 
separate  site  which  is  less  than  a  mile  from  the  main  campus. 

1986-87  Enrollment 

In  Fall  1986  the  fuU-time  equivalent  enrollment  was  5,336  and  3,654  students 
attended  Division  of  Continuing  Education  programs. 

Capital  Investment  Needs 

The  preservation  program  wUl  attend  to  repairs,  renovations,  and  the 

removal  of  barriers  to  handicapped  access. 
The  major  renovations  program  will  modernize  academic  buildings  and 

renovate  others  to  accommodate  the  expansion  of  specific  programs. 
The  master  plan  will  evaluate  campus  use  of  facilities  based  on  academic 

directions,  and  coordinate  short  and  long-  range  repair,  renovation,  and 

new  construction  projects. 


_K2L 


PhcEe 

FY  87/ch206  Funded  in  Chapter  206;  July  1986 

FY  88  HI        Recommended  in  HodS  1  Capital  Outlay, 

January  1987 
FY  88  SM       Recommended  in  Govemoi's  Special 

Message  for  Higher  Education 
FY  89-94        Proposed  for  fiinding  in  subiequent  capital 

outlay  budgea.  Project  funding  will  be 

requested  following  a  study.  Studies  will 

be  funded  from  DCPO  study  pool. 
Notes 
A  Candidate  project  for  accelerated  design/ 

construction  through  alternative  means  of 

construction. 
DCPO  Pool     Proposed  for  funding  from  DCPO  pool 

accounts,  to  be  funded  annually. 
Note:  Funding  for  all  projects  include  design  and 

construction  unless  noted  for  study  and 

design  funding  only  under  "next  stq>s" 


Capital  Investment  Program 

Preservation  Program        Next  Steps 


FY87lch206 


FY88H1 


FY88SM 


FY  89-94 


Salem  Repair 

Preservation  Account 
Handica{^)ed  Access 
Athletic  Fields  Repairs 
Library  Repairs 

Major  Renovation 


DesignAI^onstruction 

Design/Construction 

Study/Design 

Study/Design 


$800,000        $400,000 
DCPO  Pool 


Administration  Building  DesignA^onstiuction 

Auditorium/Theater  Master  Plan/Study 

Harrington  Building  Master  Plan/Study 

Sullivan  Building  Master  Plan/Study 


$2,000,000 


Aimual 

Annual 
To  be  requested 
To  be  requested 


$2,100,000 


To  be  requested 
To  be  requested 
To  be  requested 
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Salem  State  College 


Main  Campus 


Campus  Site  Plan 


Sullivan  Building 

Major  Renovations 

Administration  Building 

Major  Renovations 

Auditorium 

Major  Renovations 


Library 

Preservation 


Harrington  Building 

Major  Renovations 


Salem  State  College 

Campus  -Wide  Space  Allocaticn 


0'  loa  200' 


1000' 


Total  building  area 

909,600 

(in  gross  square  feet) 

Total  building  area 

775,100 

without  student  housing 

(m  gross  square  feet) 

Total  assignable  area 

489,000 

South  Annex 

without  student  housing 

(in  net  square  fed) 

academic  space 

201,000 

administration  space 

53,000 

physical  education  space 

113,000 

/TN 

student  service  space 

117,000 

® 

Total  number  of  beds 

598 
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WESTFIELD  STATE  COLLEGE 


Westfield  State  College,  in  the  Springfield  area,  offers  undergraduate  programs 
in  business,  environmental  and  urban  planning,  human  service  disciplines,  the 
liberal  arts  and  the  fine  arts.  An  increase  in  interdisciplinary  courses, 
cooperative  education  and  internships  is  a  natural  outgrowth  of  Westfield's 
emphasis  on  an  integrated  professional/liberal  arts  curriculum. 

1986-87  Enrollment 

In  Fall  1986  the  full-time  equivalent  enrollment  was  2,91 1  and  2,028  students 
attended  Division  of  Continuing  Education  programs. 

Capital  Investment  Needs 

Ths.  preservation  program  will  ensure  the  ongoing  use  of  the  power  plant  stack 

and  astroturf  field,  and  will  improve  the  quality  and  efficiency  of 

buildings  throughout  the  campus. 
The  major  renovations  program  will  redesign  unused  space  in  the  Campus 

Center  to  improve  college  services  and  will  centralize  receiving  and 

storage  space. 
The  new  physical  education  building  will  expand  current  facilities  to 

accommodate  current  and  proposed  physical  education,  recreational 

and  athletic  programs. 
The  master  plan  will  evaluate  campus  use  of  faciUtes  based  on  academic 

directions,  and  coordinate  short  and  long-  range  repairs,  renovation, 

and  new  construction  projects. 


Key 


Phase 

FY  87/ch206  Funded  in  Chapter  206;  July  1986 

FY  88  HI        Recommended  in  House  1  Capital  Outlay, 

January  1987 
FY  88  SM       Recommended  in  Govemo:'*  Special 

Message  for  Higher  Education 
FY  89-94        Proposed  for  funding  in  subaequeot  capital 

outlay  budgets.  Project  funding  will  be 

requested  following  a  study.  Studies  will 

be  funded  firom  DCPO  study  pooL 
Notes 
A  Candidate  project  for  accelerated  design/ 

construction  through  alternative  means  of 

construction. 
DCPO  Pool     Proposed  for  fimding  from  DCPO  pool 

accounts,  to  be  funded  annually. 
Note:  Funding  for  all  projects  include  design  and 

construction  unless  noted  for  study  and 

design  funding  only  under  "next  stq>s" 


Capital  Investment  Program 

Preservation  Program        Next  Steps 


FY87/ch206 


FY  88  HI 


FY88SM  FY  89-94 


Westfield  Repair  DesignATonstruction 

Preservation  Account 

Maintenance  Building  DesignA^onstruction 

Astroturf  Repairs  Study 

Major  Renovation 


$700,000         $400,000 


Annual 


Campus  Center  Master  Plan/Study 

Physical  Plant  Building      Master  Plan/Study 

New  Construction 


Physical  Educaticxi  Bldg.    Master  Plan/Study 


$350,000 


To  be  requested 


To  be  requested 
To  be  requested 


To  be  requested 
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Westfleld  State  College 


Campus  Site  Plan 


0'       200*      4(Xy 


1000' 


© 


Physical  Plant  BuUding 

Major  Renovations 


Campus  Center 

Major  Renovations 


Dormitories 

New  Construction 


Physical  Education  Building 

New  Construction 


Westfleld  SUte  College 

Campus- Wide  Space  Allocation 

ToUl  building  area 

Cm  gross  square  feet) 

956.596 

Total  building  area 

without  student  housing 
Qn  gross  square  feet) 

654.452 

Total  assignable  area 

^  net  square  feet) 

292;Z15 

aditdmstradye  space 
physical  education  space 
student  service  space 

179.192 
15.859 
21.721 
75.443 

Total  number  of  beds 

1800 
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WORCESTER  STATE  COLLEGE 


Worcester  State  College  offers  a  full  range  of  undergraduate  academic 
programs.  The  importance  of  the  liberal  arts  core  is  stressed  in  professional 
programs,  which  include  lower-division  engineering  programs.  The  College 
has  an  important  relationship  with  the  city  of  Worcester,  drawing  heavily  on 
its  resources  and,  in  turn,  contributing  to  the  cultural  life  of  the  city. 

The  campus  is  located  3  miles  from  downtown  Worcester. 

1986-87  Enrollment 

In  FaU  1986  the  full-time  equivalent  enrollment  was  3,413  and  2,734  students 
attended  Division  of  Continuing  Education  programs. 


Capital  Investment  Needs 

The  preservation  program  wUl  improve  the  drainage  system  to  prevent 
flooding,  modernize  the  boiler  plant  to  increase  operating 
efficiency,  and  provide  for  campus-wide  improvements. 

The  major  renovations  program  will  modernize  two  deteriorating  buildings 
to  recover  needed  academic  and  administrative  space,  and 
provide  much  needed  upgrading  of  laboratory  facilities. 

The  new  construction  program  will  provide  adequate  physical  education 
space,  and  replace  leased  academic  space  with  a  science  building 
addition. 

The  master  plan  will  evaluate  campus  use  of  facilities  based  on  academic 

directions,  and  coordinate  short  and  long-  range  repairs,  renovation, 
and  new  construction  projects. 


i 


Key 


Phase 

FY87/di206  Funded  in  Chapter  206;  July  1986 

FY  88  HI        Reconunended  in  House  1  Capital  Outlay, 

January  1987 
FY  88  SM       Recommended  in  Governor's  Special 

Message  for  Higher  Education 
FY  89-94        Proposed  for  funding  in  subtequent  capital 

outlay  budgets.  Project  funding  will  be 

requested  following  a  study.  Studies  will 

be  funded  from  DCPO  study  pooL 
Notes 
A  Candidate  project  for  accelerated  design/ 

construction  through  alternative  means  of 

construction. 
DCPO  Pool     Proposed  for  fimding  from  DCPO  pool 

accounts,  to  be  funded  annually. 
Note:  Funding  for  all  projects  include  design  and 

construction  unless  noted  for  study  and 

design  funding  only  under  "next  steps" 


Capital  Investment  Program 

Preservation  Program         Next  Steps 


FY87/ch2C6 


FY  88  HI 


FY88SM  FY  89-94 


Worcester  Repair  Design/Construction 

Preservation  Account 

Administration  Building  Design/Construction 

Campus  Drainage  Design/Construction 

Major  Renovation 


$635,000 
$500,000 


$350,000 


Physical  Ed.AI^lassroom     Study/Design/Constr. 

Renovation 
Admin.  &  Science  Bldgs.    Master  Plan/Study 

New  Construction 


Maintenance  Building  Master  Plan/Study 
Physical  Educaticsi  Bldg.  Master  Plan/Study 
Science  Building  Master  Plan/Study 


$300,000 


$480,000 


Annual 


To  be  requested 


To  be  requested 
To  be  requested 
To  be  requested 
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Worcester  State  College 


Physical  Education 

Major  Renovations  and  Addition 


Administration  &  Science  Building 
Major  Renovations 


Science  Building  Addition 

New  Construction 


Campus  Site  Plan 


0"  100"  200'       400' 


® 


Worcester  State  College 

Campus-Wide  Space  Allocation 

Total  building  area 

Qn  gross  square  feet) 

584,250 

Total  building  area 

without  student  housing 
(in  gross  square  feet) 

442,000 

Total  assignable  area 

^  net  square  feet) 

258,643 

academic  space 
administralive  space 
physical  education  space 
student  service  space 

113,304 
31,908 
15,874 
90,057 

Total  number  of  beds 

485 
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MASSACHUSETTS 
COLLEGE     OF     ART 


BROOKLINE  AVENUE 


Existing  Campus  Site  Plan 


0"      200'    400' 


1000' 


© 


Key 


Phase 

FY  87/ch206  Funded  in  Chapter  206;  July  1986 

FY  88  HI 


FY88SM 


FY  89-94 


Recommended  in  House  1  Capital  Outlay; 
January  1987 

Recommended  in  Govemoi's  Special 
Message  for  Higher  Education 

Proposed  for  funding  in  subsequent  capital 
outlay  budgets.  Project  funding  will  be 
requested  following  a  study.  Studies  will 
be  funded  from  OCPO  study  pooL 


Notes 
A 


Candidate  project  for  accelerated  design/ 
construction  through  alternative  means  of 
construction. 

DCPO  Pool     Proposed  for  funding  from  DCPO  pool 
accounts,  to  be  funded  annually. 

Note:  Funding  for  all  projects  include  design  and 

construction  unless  noted  for  study  and 
design  funding  only  under  "next  steps" 


Massachusetts  College  of  Art  is  the  only  state-supported  college  of  art  in 
the  United  States.  Its  programs  are  studio  and  practice-based  in  the  areas  of 
two-  and  three-dimensional  visual  art,  design,  art  history  and  criticism,  and 
media  and  performing  arts. 

The  College  occupies  two  sites  in  downtown  Boston  at  Huntington  Avenue 
and  at  Brookline  Avenue.  Following  the  complete  renovation  of  campus 
faciUties  at  Huntington  Avenue,  the  College  will  have  no  further  academic 
need  for  the  Kennedy,  Administration,  (Huntington  Avenue)  and  Longwood 
buildings  (Brookline  Avenue). 

1986-87  Enrollment 

The  Fall  1986  full-time  equivalent  enrollment  was  1,107  and  858  students 
attended  the  Division  of  Continuing  Education  programs. 

Capital  Investment  Needs 

The  preservation  program  will  repair  the  College's  main  parking  lot, 
including  improvements  to  lighting  and  fencing. 

The  major  renovations  program  will  accommodate  all  fimctions  of  the 

College,  except  student  housing  at  the  new  Huntington  Campus,  in 
the  former  buildings  of  Boston  State  College,  including  the  Tower, 
Collins,  North,  New  and  Old  Gym  buildings.  This  facility  will 
imdergo  a  complex  three  phase  renovation  program.  Following  the 
completion  of  Phase  I  construction,  the  College  will  vacate  the 
Longwood  Building,  which  will  no  longer  be  needed. 

A  special  initiative  will  integrate  student  housing,  artists'  housing, 

gallery,  retail  and  service  space  in  the  Kennedy  and  Administration 
buildings  following  the  completion  of  construction.  The  first  phase 
of  student  housing,  including  an  innovative  artist-in-residence 
program  will  involve  the  reuse  of  the  Harvard  Building,  following 
the  completion  of  Roxbury  Community  College  and  its  move  into 
its  new  campus  one  half  mile  away. 


Capital  Investment  Program 

Preservation  Program        Next  Steps 


FY87lch206 


FY  88  HI 


FY88SM 


FY  89-94 


Mass.  Coll.  of  Art  Repair  Design/Constiuction 

Preservation  Account 
Paiking  Lot  Repairs  DesignA^onstiuction 

Major  Renovation 


Annual 


$133,000 


Phase  n 
Phase m 


DesignAZ^onstruction 
Design/Construction 


$16,000,000 


To  be  requested 


34 


Massachusetts  College  of  Art 


Parking 

134,000  square  feet 

Harvard  Building 

New  Dormitories 


Kennedy  and  Administration  Buildings 

Dormitories  /  Artist  Housing 


Tower,  Collins,  North,  New  and  Old  Gyms 

Major  Renovations 


Huntington  Campus 


100"  200' 


400' 


® 


Massachusetts  College  of  Art 
Proposed  Campus 

Campus->^^de  Space  Allocadan 

ToUl  building  area 

Qn  gross  square  feet) 

480.000 

Total  assignable  area 

Qa  net  square  feet) 

307.290 

academic  space 
adrnimstradve  space 
physical  education  space 
student  service  space 

202.450 
23.620 
20.100 
50.560 

ToUlniHnberorbeds 

0 
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MASSACHUSETTS     MARITIME 
ACADEMY 


Massachusetts  Maritime  Academy  offers  undergraduate  degrees  in  marine 
engineering  and  marine  transportation.  One  of  six  state  Maritime  Academies 
in  this  country,  the  Academy  prepares  its  graduates  for  service  as  officers  in 
the  U.S.  Merchant  Marine  and  in  maritime  and  other  engineering  positions. 

The  Academy  is  located  in  Bourne  on  the  Cape  Cod  Canal  and  provides 
on-campus  docking  of  its  training  ships. 

1986-87  Enrollment 

The  Fall  1986  full-time  enrollment  was  651  full-time  students. 


Key 


Phcee 

FY  87/ch206  Funded  in  Chapter  206;  July  1966 

FY  88  HI        Rocommended  in  Houie  1  Capital  Outlay; 

January  1987 
FY  88  SM       Recommended  in  Govemoi'i  Special 

Message  for  Higher  Education 
FY  89-94        Proposed  for  Ainding  in  lubtequent  capital 

outlay  budgets.  Project  funding  will  be 

requested  following  a  study.  Studies  will 

be  funded  from  DCPO  smdy  pooL 
Notes 
A  Candidate  project  for  accelerated  design/ 

construction  through  alternative  means  of 

construction. 
DCPO  Pool    Proposed  for  funding  from  DCPO  pool 

accounts,  to  be  funded  annually. 
Note:  Fimding  for  all  projects  include  design  and 

construction  unless  noted  for  study  and 

design  funding  only  under  "next  it^i" 


Capital  Investment  Needs 

The  preservation  program  will  correct  deferred  maintenance  to  assure  the 

safety  and  continued  use  of  buildings,  physical  plant,  and  grounds.  A 
new  steel  bulkhead  will  enable  the  school's  training  ship  to  continue 
to  be  docked  safely. 

The  major  renovation  program  will  modernize  the  kitchen  and  dining  hall. 

The  new  construction  of  a  diesel  marine  lab  will  accommodate  "hands  on" 
training  in  repairing  and  rebuilding  such  machinery. 

Capital  Investment  Program 

Preservation  Program  Next  Steps FY87lch206  FY  88  HI FY88SM  FY  89-94 

Mass  Maritime  Rq>air  Design/Construction  $310,000  Annual 

Preservation  Account  Design/Construction 

Replace  Bulkhead  Design/Construction  $6,200,000 

Major  Renovation 


Renovate  Dining  Hall  &     Design/Construction 
Kitchen 

New  Construction 


$3,200,000 


Diesel  Marine  Lab 


Study 


To  be  requested 
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Massachusetts  Maritime  Academy 


Diesel  Marine  Lab 

New  Construction 


Kitchen  and  Dining  Hall 

Major  Renovations 


Bulkhead 

Preservation 


Campus  Site  Plan 


a     100'    200' 


500" 


0 


Mass  Maritime  Acadony 

Campus  -Wide  Space  Allocadcsi 

Total  building  area 

419,940 

Qn  gross  square  feet) 

Total  building  area 

243,940 

witliout  student  housing 

(in  gross  square  feet) 

Total  assignable  area 

159,650 

wittiout  student  housing 

(in  net  square  feet) 

academic  space 

50,510 

administration  space 

11,570 

physical  education  space 

60,181 

student  service  space 

37.678 

Total  nunil>er  of  beds 

741 
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COMMUNITY 

C  0 

L  L  E  G  E  S 

1 

Berkshire 

2 

Bristol 

3 

Bunker  Hill 

4 

Cape  Cod 

5 

GreenfleW 

6 

Holyoke 

7 

Mass  Bay 

8 

Massasoit 

9 

Middlesex 

10 

ML  Wachusett 

11 

Northern  Essex 

12 

North  Shore 

13 

Qulnsigamond 

14 

Roxbury 

15 

Sprlngneld 
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BERKSHIRE      COMMUNITY      COLLEGE 


Berkshire  Community  College  offers  career  and  transfer  programs  in  business 
administration,  hotel  and  restaurant  management,  environmental  and  life 
sciences,  the  visual  arts,  and  liberal  arts. 

Located  on  the  outskirts  of  Pittsfield,  Berkshire  is  the  westernmost 
community  college. 

1986-87  Enrollment 

In  Fall  1986  the  full-time  equivalent  enrollment  was  1,498  and  1,002  students 
attended  Division  of  Continuing  Education  programs. 

Capital  Investment  Needs 

The  preservation  program  will  improve  utility  systems  to  increase  operating 

efficiency  and  will  repair  deterioration  of  streets,  sidewalks  and 

walkways  on  campus. 
The  major  renovations  program  will  involve  the  spatial  reconfiguration  of 

Melville  Building  to  support  the  expansion  of  the  College's 

engineering  programs. 
The  construction  of  a  pool  roof  is  an  energy-efficient  and  permanent 

measure  to  replace  the  current  air  support  membrane. 


J<e^ 


Phase 

FY  g7/ch206  Funded  in  Chapter  206;  July  1986 

FY  88  HI 


FY88SM 


FY  89-94 


Recommended  in  House  1  Capital  Outli^, 
January  1987 

Recommended  in  Govemor'z  Special 
Message  for  Higher  Education 

Proposed  for  funding  in  subaequeot  capital 
outlay  budgets.  Project  fimding  will  be 
requested  following  a  study.  Studies  will 
be  funded  frnrn  DCPO  smdy  pool. 


Notes 
A 


Candidate  project  for  accelerated  design/ 
construction  through  alternative  means  of 
construction. 

DCPO  Pool    Proposed  for  fiinding  firom  DCPO  pool 
accounts,  to  be  funded  annually. 

Note:  Funding  for  all  projects  include  design  and 

construction  unless  noted  for  study  and 
design  funding  only  under  "next  steps" 


Capital  Investment  Program 

Preservation  Program        Next  Steps 


FY87/ch206         FY  88  H J 


FY88SM 


Berkshire  Repair  DesignA^onstruction 

Preservation  Account 
Site  Repairs  Design/Construction 

Major  R  eno  vation 


$200,000         $460,000 


$175,000 


Melville  Building 
New  Construction 


Study/Design/Constr. 


$300,000 


FY  89-94 


Annual 


Pool  Roof 


Study 


To  be  requested 
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Berkshire  Community  College 


Campus  Site  Plan 


0"  200'         400" 


1000' 


© 


Melville  Building 

Major  Renovations 


Pool  Building 

New  Construction 


Berkshire  Community  College 

Campus- Wide  Space  Allocation 

Total  building  area 

244.305 

Qn  gross  square  feet) 

Total  assignable  area 

156.661 

(in  net  square  feet) 

academic  space 

73.981 

admimstrative  space 

18.147 

physical  education  space 

29.448 

student  service  space 

35,085 
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BRISTOL      COMMUNITY     COLLEGE 


Campus  Locations 


0 


Bristol  Community  College  offers  general  education  in  the  arts  and  sciences, 
career  programs,  developmental  instruction,  continuing  education,  and 
short-term  training  which  responds  to  local  business,  labor  and  industry,  and 
community  needs  in  the  southeastem  Massachusetts  region. 

Now  operating  on  two  sites,  the  College  plans  to  consoHdate  all  its  programs 
on  its  new  campus  (Elsbree  Street)  on  the  outskirts  of  Fall  River. 

1986-87  Enrollment 

In  Fall  1986  the  full-time  equivalent  enrollment  was  2,198  and  1,964  students 
attended  Division  of  Continuing  Education  programs. 

Capital  Investment  Needs 

The  preservation  program  will  correct  code  violations  at  Durfee  Street 
and  repair  elevators,  and  will  replace  steam  piping  and 
implement  energy  conservation  measures  at  Durfee  Street. 

The  new  physical  education  building  wiU  house  all  physical  education, 
intramural  and  recreational  activities. 

The  enclosure  of  the  art  gallery  wiU  allow  the  College  to  support  exhibit 
needs  and  enlarge  display  space. 

The  master  plan  will  coordinate  internal  renovations  and  relocations  resulting 
jfrom  the  consoUdation  of  all  campus  programs  at  Elsbree  Street  to 
ensure  accommodation  of  all  programs  and  services. 


Kev 


Phae 

FY  87/ch206  Funded  in  Chapter  206;  July  1986 

FY  88  HI 


FY88SM 


FY  89-94 


Recommended  in  House  1  Capital  Outlay; 
January  1987 

Recommended  in  Governor's  Special 
Message  for  Higher  Education 

Proposed  for  funding  in  subsequent  capital 
outlay  budgets.  Project  funding  will  be 
requested  following  a  study.  Studies  will 
be  funded  from  EXDPO  study  pooL 


Notes 
A 


Candidate  project  for  accelerated  design/ 
construction  through  alternative  means  of 
construction. 

DCPO  Pool     Proposed  for  fimding  from  DCPO  pool 
accounts,  to  be  funded  azmually. 

Note:  Funding  for  all  projects  include  design  and 

construction  unless  noted  for  study  and 
design  funding  only  under  "next  stq>s" 


Capital  Investment  Program 

Preservation  Program        Next  Steps 


FY87/ch206         FY  88  HI 


FY88SM 


Bristol  Repair  DesignAI^onstruction 

Preservation  Account 

Durfee  Street  Repairs  DesignAI^onstruction 

Energy  Conservation  DesignA^onstruction 

New  Construction 


$250,000 

$150,000  $30,000 

DCPO  Pool 


Enclose  Art  Gallery 
Physical  Educaticxi 
Building 


Desigtv/Construction 
Study 


$30,000 


FY  89-94 


Annual 


Annual 


To  be  requested 
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Bristol  Community  College 


Elsbree  Street  Campus 


0'     100'    200' 


500' 


® 


Physical  Education  Building 

New  Construction 


Enclose  Art  Gallery 

New  Construction 


Bristol  Community  College 

Campus- Wdc  Space  Allocation 

ToUl  building  area 

(m  gross  square  feet) 

396,957 

ToUl  assignable  area 

Qn  net  square  feet) 

219.493 

academic  space 
admiiustralive  space 
physical  education  space 
student  service  space 

121,400 
16,700 
2,693 
78,700 

*  Includes  Durfee  Street  campus 
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BUNKER     HILL 
COMMUNITY     COLLEGE 


Bunker  Hill  Community  College  offers  certificate  and  associate  degree 
programs  in  both  the  liberal  arts  and  career  fields.  Non-traditional  programs 
include  the  Alternative  Learning  Accreditation  Program,  which  offers  credit  for 
learning  acquired  outside  of  the  academic  setting,  and  the  Educational  Outreach 
Program,  which  offers  academic  assistance  to  adult  students  who  are  returning 
to  education. 

Bunker  Hill  Community  College  is  located  in  Boston,  with  its  own  Orange 
Line  rapid  transit  station. 

1986-87  Enrollments 

In  Fall  1986  the  full-time  equivalent  enrollment  was  2,838  and  2,950  students 
attended  Division  of  Continuing  Education  programs. 

Capital  Investment  Needs 

The  preservation  program  wUl  correct  structural  problems  which  have  caused 
damage  to  the  main  plaza  entrance  and  to  the  patio,  and  will 
implement  energy  conservation  for  improved  efficiency. 

The  new  physical  education  building  will  accommodate  all  physical  education, 
intramural  and  recreational  activities. 

The  master  plan  will  evaluate  campus  use  of  space  to  assess  the  need  for  a 
technical  education  building. 


Key 


Phase 

FY87/ch206 
FY  88  HI 

FY88SM 

FY  89-94 


Notes 
A 


DCPO  Pool 

Note: 


Funded  in  Chapter  206;  July  1966 

RecommeDded  in  House  1  Capital  Outlay; 
January  1967 

Recommended  in  Govemra'f  Special 
Message  for  Higher  Education 

IVoposed  for  funding  in  subsequent  capital 
outlay  budgets.  Project  funding  will  be 
requested  following  a  study.  Studies  will 
be  funded  from  DCPO  study  pooL 

Candidate  project  for  accelerated  design/ 
construction  through  alternative  means  of 
construction. 

Proposed  for  fiinding  from  DCPO  pool 
accounts,  to  be  funded  annually. 

Funding  for  all  projects  include  design  and 
construction  unless  noted  for  study  and 
design  funding  only  under  "ntXL  steps" 


Capital  Investment  Program 

Preservation  Program        Next  Steps 


FY87/ch206 


FY  88  HI 


FY88SM 


FY  89-94 


Bunker  Hill  Repair  DesignAI^onstruction 

Preservation  Account 
Energy  Conservation  Study/Design 

New  Construction 


$700,000         $310,000 


DCPO  Pool 


Annual 


Annual 


Physical  Education 
Building 


Design/Construction 


$16,925,000 
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Bunker  Hill  Community  College 


ORANGE  LINE  STOP 


Physical  Education  Building 

New  Construction 


Bunker  Hill  Community  College 

Campus- Wide  Space  Allocation 


Campus  Site  Plan 


0'      100'    200' 


1000' 


® 


Total  building  area 

407,000 

(m  gross  square  feet) 

Total  assignable  area 

202,119 

On  net  square  feet) 

academic  space 

117.124 

administrative  space 

22,936 

physical  education  space 

0 

student  service  space 

62,059 
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CAPE     COD     COMMUNITY      COLLEGE 


Cape  Cod  Community  College  offers  certificate  and  associate  degree  programs 
in  paraprofessional  and  technological  fields,  and  associate  degree  programs 
which  prepare  students  to  transfer  to  four-year  colleges  and  universities. 
Psychology,  dental  hygiene,  business  management  and  hotel  management  are 
among  the  programs  offered  at  the  College. 

The  College  is  located  on  one  parcel  of  land  in  West  Barnstable. 

1986-87  Enrollment 

In  Fall  1986  the  full-time  equivalent  enrollment  was  1,496  and  2,871  students 
attended  Division  of  Continuing  Education  programs. 

Capital  Investment  Needs 

The  preservation  program  will  remove  architectural  barriers  to  handicj^pped 

access,  improve  and  modernize  the  sewage  disposal  system,  and  repair 
buildings. 

The  major  renovations  program  will  provide  internal  renovations  to  improve 
programmatic  fit  for  business  technology  programs. 

The  master  plan  will  evaluate  campus  use  of  facilities  based  on  academic 

program  directions,  will  coordinate  short  and  long  range  repair,  and 
will  evaluate  potential  demand  for  new  construction  to  house  program 
changes. 


Key 


PfuEe 

FY  87/ch206  Funded  in  Chapter  206;  July  1986 

FY  88  HI        Recommended  in  House  1  Capital  Outlay; 

January  1987 
FY  88  SM       Recommended  in  Governor's  Special 

Message  for  Higher  Education 
FY  89-94        Proposed  for  funding  in  subaequent  capital 

outlay  budgets.  Project  funding  will  be 

requested  following  a  study.  Stmlief  will 

be  funded  from  DCPO  study  pool 
Notes 
A  Candidate  project  for  accelerated  design/ 

construction  through  alternative  means  of 

construction. 
DCPO  Pool    Proposed  for  funding  from  DCPO  pool 

accounts,  to  be  funded  annually. 
Note:  Funding  for  all  projects  include  design  and 

construction  unless  noted  for  study  and 

design  funding  only  under  "next  steps" 


Capital  Investment  Program 

Preservation  Program        Next  Steps 


FY87/ch206 


FY  88  HI 


FY88SM 


FY89-94 


Cape  Cod  Repair  Design/Construction      $1,760,000  $50,000 

Preservation  Account 

Handicapped  Access  DesignA^onstruction  DCPO  Pool 

Sewage  Disposal  Study 


Annual 

Annual 
To  be  requested 


MaJ( 


br  Renovation 


Business  Tech.  Labs 


Study/Design/Constr. 


$1,500,000 
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Cape  Cod  Community  College 


Campus  Site  Plan 


0'    100"  200' 


1000' 


0 


Business  Technology  Lab 

Renovation 


Cape  Cod  Community  CoDege 

Campus- Wide  Space  Allocation 

Total  building  area 

(in  gross  square  feet) 

Total  assignable  area 

(^  net  square  feet) 

academic  spact 
admifiistrative  space 
physical  education  space 
student  service  space 


300^9 
156.958 


60.494 
9,195 
18.951 
68.318 
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GREENFIELD     COMMUNITY      COLLEGE 


Greenfield  Commiinity  College  offers  certificate  and  associate  degree  programs 
in  the  arts  and  sciences  and  in  career  fields.  A  cooperative  education  program 
enables  students  to  gain  on-the-job  experience  through  internships  and  field 
work. 

The  College  is  located  on  a  rural  campus  in  Greenfield. 

1986-87  Enrollment 

In  Fall  1986  the  full-time  equivalent  enrollment  was  1,054  and  781  students 
attended  Division  of  Continuing  Education  programs. 

Capital  Investment  Needs 

The  preservation  program  will  correct  campus-wide  deferred  maintenance  and 

will  introduce  a  computerized  energy  management  system  which  will 

reduce  imnecessary  energy  consumption  . 
The  new  physical  education  building  will  accommodate  a  full  range  of 

intramural  and  recreational  physical  education  activities.  The 

College  does  not  currently  have  adequate  physical  education 

faciUties. 
The  new  theater  will  allow  for  the  introduction  of  a  theater  arts  educational 

program  on  campus  which  wUl  benefit  the  students  and  the 

community. 


Key 


Phase 

FY  87/ch206  Funded  in  Chapter  206;  July  1986 

FY  88  HI        Recommended  in  House  1  Capital  Outlay; 

January  1987 
FY  88  SM       Recommended  in  Govemoi'j  Special 

Message  for  Higher  Education 
FY  89-94        Proposed  for  funding  in  subtequent  capital 

outlay  budgets.  Project  funding  will  be 

requested  following  a  study.  Studies  will 

be  funded  from  DCPO  study  pooL 
Notes 
A  Candidate  project  for  accelerated  design/ 

construction  through  altenutive  means  of 

construction. 
IXTPO  Pool     Proposed  for  funding  from  DCPO  pool 

accounts,  to  be  funded  annually. 
Note:  Funding  for  all  projects  include  design  and 

construction  unless  noted  for  study  and 

design  funding  only  under  "next  steps" 


Capital  Investment  Program 

Preservation  Program        Next  Steps 


FY87/ch206 


FY  88  HI 


FY88SM 


Greenfield  Repair 

Design/Construction 

$450,000 

$310,000 

Preservation  Accotint 

Energy  Management 

Design/Construction 

DCPO  Pool 

System 

New  Construction 

Physical  Education 

Study 

Building 

Theater 

Study 

FY  89-94 


Annual 


Annual 


To  be  requested 
To  be  requested 
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Greenfleld  Community  College 


Theater 

New  Construction 


Physical  Education  Building 

New  Construction 


Greenfleld  Community  College 

Campus- Wide  Space  Allocation 


Campus  Site  Plan 


200"  400' 


1000' 


0 


ToUl  building  area 

235,000 

6n  gross  square  feet) 

Total  assignable  area 

123.618 

Cin  net  square  feet) 

academic  space 

83.856 

administrative  space 

6.511 

physical  education  space 

4.739 

student  service  space 

28.512 
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HOLYOKE     COMMUNITY    COLLEGE 


Holyoke  Community  College  offers  associate  degree  and  certificate  programs 
in  arts  and  sciences  and  in  career  fields.  The  Cooperative  Education  Program 
gives  students  the  opportunity  to  supplement  academic  training  with  work 
experience  in  their  field  of  study. 

Holyoke  is  one  of  two  commtmity  colleges  in  the  Springfield/Holyoke  service 
area.  Located  near  downtown  Holyoke,  the  campus  occupies  136  acres. 

1986-87  Enrollment 

In  FaU  1986  the  full-time  equivalent  enrollment  was  2,649  and  2,074  students 
attended  Division  of  Continuing  Education  programs. 


Capital  Investment  Needs 

The  preservation  program  will  implement  various  campus  deferred  maintenance 
projects  including  masonry  and  roof  repairs;  will  replace 
transformers  that  contain  PCBs;  and  will  introduce  a  nimiber  of  energy 
saving  procedures. 

The  new  physical  education  building  will  provide  facilities  for  all  physical 
education  programs.  The  College  currently  has  no  facilities  to 
accommodate  these  programs. 


I 


Capital  Investment  Program 


Key 


Phase 

FY  87/ch206  Funded  in  Chapter  206;  July  1986 

FY  88  HI        Recommended  in  House  1  Capital  Outlay, 

January  1987 
FY  88  SM       Recommended  in  Governor's  Special 

Message  for  Higher  Education 
FY  89-94        Proposed  for  funding  in  subsequent  capital 

outlay  budgets.  Project  funding  will  be 

requested  following  a  study.  Studies  will 

be  funded  from  DCPO  study  pooL 
Notes 
A  Candidate  project  for  accelerated  design/ 

construction  through  alternative  means  of 

construction. 
DCPO  Pool    Proposed  for  fimding  from  DCPO  pool 

accounts,  to  be  funded  annually. 
Note:  Funding  for  all  projects  include  design  and 

construction  unless  noted  for  study  and 

design  fimding  only  under  "next  stqis" 


Preservation  Program 

Next  Steps                  FY87lch206 

FY  88  HI 

FY88SM 

FY89-94 

Holyoke  Rqjair 

DesignAI^onstruction 

$400,000 

Annual 

Preservation  Account 

Energy  Conservation 

Design/Construction 

DCPO  Pool 

Annual 

Replace  Transformers 

Design/Construction 

DCPO  Pool 

Annual 

New  Construction 

P'hysical  Education 

DesignA^onstruction 

$15,000,000 

Building 
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Holyoke  Community  College 


Physical  Education  Building 

New  Construction 


Holyoke  Community  College 

Cimpus- Wide  Spice  Allocatian 


Campus  Site  Plan 


0*      120-    240' 


1000' 


® 


ToUlbuUdlngarea 

On  gross  square  feet) 

473,000 

Total  assignable  area 
Qn  net  square  feet) 

254495 

acadtmcspact 
admimslrativ*  space 
physical  education  space 
student  service  space 

113.627 
66.926 
0 
74.042 
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MASSASOIT     COMMUNITY     COLLEGE 


Massasoit  Community  College  offers  certificate  and  associate  degree  programs 
in  paraprofessional  and  technological  fields,  and  associate  degree  programs 
which  prepare  students  to  transfer  to  fotir  year  colleges  and  universities. 
Among  the  associate  degree  programs  are  business  administration,  culinary  arts 
and  law  enforcement.  Students  have  the  opportunity  to  receive  hands-on 
experience  through  internships. 

The  College  has  a  main  campus  in  Brockton  and  a  satellite  campus  (Blue 
HUls)  in  Canton.  The  Blue  Hills  campus  is  primarily  dedicated  to  technical 
programs. 

1986-87  Enrollment 

In  Fall  1986  the  full-time  equivalent  enrollment  was  3,031  and  2,903  students 
attended  Division  of  Continuing  Education  programs. 

Capital  Investment  Needs 

The  preservation  program  will  address  campus-wide  repairs;  develop  and 

complete  utility  and  air  conditioning  systems;  and  remove  architectural 

barriers  to  handicapped  access. 
The  major  renovations  program  will  reorganize  student  service  facilities, 

modernize  laboratory  space  and  redesign  existing  space  to 

accommodate  a  new  child  care  center. 
The  construction  of  a  new  maintenance  building  will  support  college 

maintenance  operations. 


Capital  Investment  Program 


Key 


Phase 

FY87/ch206  Funded  in  Chapter  206;  July  1986 

FY  88  HI        Recommended  in  House  1  Capital  Outlay; 

January  1987 
FY  88  SM       Recommended  in  Governor's  Special 

Message  for  Higher  Education 
FY  89-94        Proposed  for  funding  in  sutwequent  capital 

outlay  budgets.  Project  funding  will  be 

requested  following  a  study.  Studies  will 

be  funded  from  DCPO  smdy  pool 
Notes 
A  Candidate  project  for  accelerated  design/ 

construction  through  alternative  means  of 

constructioiL 
DCPO  Pool    Proposed  for  funding  from  DCPO  pool 

accounts,  to  be  funded  annually. 
Note:  Funding  for  all  projects  include  design  and 

construction  unless  noted  for  study  and 

design  funding  only  under  "next  stq)s" 


Preservation  Program 

Next  Steps                  FY  87lch206 

FY  88  m 

FY88SM          FY89-94 

Massasoit  Repair 

Design/Construction      $1,830,000 

$300,000 

Annual 

Preservation  Account 

Handicapped  Access 

Design/Construction 

DCPO  Pool 

Annual 

Air  Conditioning 

Study/Design 

To  be  requested 

Major  Renovation 

Child  Care  Cotter 

Study/Design/Constr. 

BORPool 

Blue  Hills  Campus 

Study/Design/Constr. 

$1,200,000 

(Utilities/Labs) 

Student  Union 

Study 

To  be  requested 

New  Construction 

Maintenance  Building 

Study 

To  be  requested 
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Massasoit  Community  College 


Maintenance  Building 

New  Construction 

Student  Union 

Major  Renovations 


Massasoit  Community  College 

Campus-Wide  Space  Allocation 


Campus  Site  Plan 


0"        100'     200" 


1000' 


® 


Total  building  area 

382.000 

On  gross  square  feet) 

Total  assignable  area 

319419 

(in  net  square  feet) 

academic  space 

171,772 

administrative  space 

25.739 

physical  education  space 

39.000 

student  service  space 

83.008 
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MASSACHUSETTS      BAY 
COMMUNITY      COLLEGE 


Massachusetts  Bay  Community  College  offers  transfer  and  career  associate 
degree  programs,  certificates,  life-long  learning  and  commimity  SCTvice 
activities  to  the  growing  metro-west  commxmities  including  Framingham  and 
Waltham.  Among  its  unique  programs  is  the  extended  College  Institute  for 
Business  and  Industry,  which  works  closely  with  local  industries,  businesses, 
and  government  to  offer  specialized  training  and  retraining. 

The  College  has  a  main  campus  in  Wellesley  Hills  on  Route  9,  two  miles  from 
Route  128,  and  satellite  campuses  in  Framingham  and  Waltham. 

1986-87  Enrollment 

In  Fall  1986  the  full-time  eqxiivalent  enrollment  was  2,158  and  1,596  students 
attended  continuing  education  programs. 

Capital  Investment  Needs 

The  preservation  program  will  address  needed  campus-wide  repairs. 
The  major  renovations  program  will  reorganize  internal  space  in  the 

Learning  Center  to  better  meet  programmatic  needs  and  make  more 

space  available. 
The  new  construction  program  will  provide  a  full  range  of  facilities 

to  accommodate  student  services,  health  programs,  physical 

education  and  child  care  at  the  Wellesley  Hills  campus. 
The  new  boiler  plant  will  improve  energy  efficiency  . 
The  master  plan  will  consider  additional  development  of  the  core  campus  and 

the  role  of  sateUite  campuses  in  such  areas  as  Framingham  and 

Waltham  based  on  academic  directions. 


Key 


Phase 

FY  87/di206  Funded  in  Chapter  206;  July  1966 

FY  88  HI        Recommended  in  House  1  Capital  Outlay, 

January  1987 
FY  88  SM       Recommended  in  Govemor'f  Special 

Message  for  Higher  Education 
FY  89-94        Proposed  for  funding  in  subiequent  capital 

outlay  budgets.  Project  funding  will  be 

requested  following  a  study.  Studies  will 

be  funded  from  DCPO  study  pooL 
Notes 
A  Candidate  project  for  accelerated  design/ 

construction  through  alternative  means  of 

constructioiL 
DCPO  Pool    Proposed  for  funding  from  DCPO  pool 

accounts,  to  be  funded  annually. 
Note:  Funding  for  all  projects  include  design  and 

construction  unless  noted  for  study  and 

design  funding  only  under  "next  steps" 


Capital  Investment  Program 

Preservation  Program        Next  Steps 


FY87lch206 


FY  88  HI 


FY88SM 


FY  89-94 


Mass  Bay  Rqjair 

Design/Construction 

$500,000 

$70,000 

Annual 

Preservatiwi  Account 

Fire  Alarm  System 

Design/Construction 

DCPO  Pool 

Annual 

Handicapped  Access 

Design/Construction 

DCPO  Pool 

Annual 

Historic  Building 

Study/DesignAI^onstr. 

To  be  requested 

Major  Renovation 

library  Renovatiais 

Design/Construction 

(A) 

$2,000,000 

New  Construction 

Child  Care  Center  Study /Design/Constr. 

Student  Services  Master  Plan/Study 

Health/Athletic  Building  Master  Plan/Study 

B  oiler  Plant  Master  Plan/Study 


BORPool 


To  be  requested 
To  be  requested 
To  be  requested 
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Massachusetts  Bay  Community  College 


OAKL 


Campus  Site  Plan 


0-        100'      200' 


1000' 


® 


Learning  Center 

Major  Renovations 


Student  Services 

New  Construction 


Allied  Health  /  Athletics 
New  Construction 


Mass  Bay  Community  College 
Canq)us-)^de  Space  Allocation 


ToUl  building  area 

170.800 

Qb  gross  square  feet) 

Total  assignable  area 

147,425 

Qn  net  square  feet) 

academic  spact 

79368 

administrative  space 

30.078 

physical  education  space 

0 

student  service  speue 

37.979 
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MIDDLESEX 
COMMUNITY 


COLLEGE 


Existing  Campus  Locations 


Middlesex  Conununity  College  offers  certificate  and  associate  degree  programs 
in  paraprofessional  and  technical  fields,  and  associate  degree  programs  which 
prepare  students  to  transfer  to  four-year  colleges  and  universities.  Liberal  arts, 
health  careers,  business  technology  and  office  education  are  among  the 
programs  offered. 

The  College  is  currently  located  on  three  campuses  near  Route  3  and  128  in 
BurUngton  and  Bedford.  Two  of  these  campuses  are  leased  and  inadequate  for 
community  college  services.  The  College's  primary  service  area  extends 
fifteen  miles  north  to  the  New  Hampshire  border  and  includes  Lowell. 


Middlesex  Community  College 
Existing  Bedford/Bilierica  Campus 

Campus-\^de  Space  Allocatian 


ToUl  building  area 

Qn  gross  square  feet) 

166.139 

Total  assignable  area 

Qn  net  square  feet) 

129.428 

academic  ^Kice 

46,360 

administrative  space 

27,272 

physical  education  space 

15,000 

student  service  space 

40,796 

1986-87  Enrollment 

In  Fall  1986  the  full-time  equivalent  enrollment  was  2,241  and  3,218  students 
attended  Division  of  Continuing  Education  programs. 

Capital  Investment  Needs 

Ths.  preservation  program  will  install  an  elevator  to  improve  handicapped 
access  on  the  Burlington  campus. 

The  new  construction  program  wiU  create  two  campuses  for  the  College, 

one  in  downtown  LoweU  and  one  in  Bedford.  While  each  campus  wiU 
provide  a  fuU  range  of  basic  programs  and  services,  specialized 
offerings  and  facilities  will  be  distributed  between  the  campuses  as 
appropriate. 


Key 


Phase 

FY87/ch206  Funded  in  Chapter  206;  JUly  1986 

FY  88  HI        Reconunended  in  House  1  Capital  Outlay; 

January  1987 
FY  88  SM       Recommended  in  Governor's  Special 

Message  for  Higher  Education 
FY  89-94        IVoposed  for  fimding  in  subsequent  capital 

outlay  budgets.  Project  funding  will  be 

requested  following  a  study.  Studies  will 

be  funded  from  DCPO  snidy  pool 
Notes 
A  Candidate  project  for  accelerated  design/ 

construction  through  altenative  means  of 

constructioiL 
DCPO  Pool    Proposed  for  funding  from  DCPO  pool 

accounts,  to  be  funded  annually. 
Note:  Funding  for  all  projects  include  design  and 

construction  unless  noted  for  study  and 

design  funding  only  under  "next  steps" 


Capital  Investment  Program 

Preservation  Program  Next  Steps  FY87/ch206 

Middlesex  Repair  Design/Construction 

Preservation  Account 

Elevator  Repairs/  Design/Construction 

Budington 

New  Construction  


FY  88  HI 


FY88SM 


Bedford  Campus 
LoweU  Campus 


$300,000 


Study/Design/Constr. 
Study/Design 


$33,000,000 


FY  89-94 


Annual 


To  be  requested 
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Middlesex  Community  College 


Bedford/BtUerica  Campus 


a      200'     400' 1000' 


0 


NEW  HAMPSHIRE 


BEDFORD/BILLERICA  SITE 


Proposed  Campus  Locations 


(D 


Middlesex  Community  College 
Proposed  Lowell  Campus 

Campus- Wide  Space  Allocation 


Total  building  area 

(m  gross  square  feet) 

245^51 

ToUl  assignable  area 

On  net  square  feet) 

159.656 

academic  space 

68,690 

administrative  space 

11.810 

physical  education  space 

28.800 

student  service  space 

50,356 
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MOUNT     WACHUSETT 
COMMUNITY     COLLEGE 


Mount  Wachusett  Community  College  offers  associate  degree  and  certificate 
programs  to  students  from  North  Centi-al  Massachusetts  for  career  preparation 
or  transfer  to  a  four-year  institution.  The  College  has  a  program  of 
Cooperative  Education  which  enables  students  to  work  part-time  in  their  field 
of  study  to  earn  academic  credit. 

The  campus  is  located  in  Gardener,  10  miles  from  Fitchburg. 

1986-87  Enrollment 

The  Fall  1986  full-time  equivalent  enrollment  was  1,391  and  1,386  students 
attended  Division  of  Continuing  Education  programs. 

Capital  Investment  Needs 

The  preservation  program  wUl  repair  roofs,  remove  PCBs  and  attend  to  air 

conditioning  and  energy  systems. 
The  major  renovations  program  will  establish  a  child  care  center. 
The  new  construction  of  a  maintenance  building  will  consoUdate  and 

centralize  services. 


Key 


Phcee 

FY  87/ch206 

FY  88  HI 

FY88SM 

FY  89-94 


Notes 
A 


DCPO  Pool 

Note: 


Funded  in  Chapter  206;  JiJy  1986 

Recommended  in  House  1  Capital  Outlay, 
January  1987 

Recommended  in  Governor's  Special 
Message  for  Higher  Education 

Proposed  for  funding  in  sutxequent  capital 
outlay  budgets.  Project  funding  wUl  be 
requested  following  a  study.  Studies  will 
be  funded  from  DCPO  study  pooL 

Candidate  project  for  accelerated  design/ 
construction  through  alternative  means  of 
construction. 

Proposed  for  funding  from  DCPO  pool 
accounts,  to  be  funded  annually. 

Funding  for  all  projects  incluxle  design  and 
construction  unless  noted  for  study  and 
design  funding  only  under  "next  stqjs" 


Capital  Investment  Program 

Preservation  Program        Next  Steps 


FY87/ch206         FY  88  HI 


FY88SM 


FY89-94 


Ml  Wachusett  Rqpair         DesignA^onstniction 

Preservation  Account 
Energy  Conservation         DesignA^onstruction 

Major  Renovation 


$425,000  $50,000 

DCPO  Pool 


Annual 


Child  Care 

New  Construction 


Study/Design/Constr. 


BORPool 


Maintenance  Building         Study 


To  be  requested 
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Mt.  Wachusett  Community  College 


Child  Care  Center 

Major  Renovations 

Maintenance  Building 

New  Construction 


Mount  Wachusett  Community  College 

Campus- Wide  Space  AHocaticn 


Campus  Site  Plan 


0'   200V400'  1000' 


CD 


Total  buQding  area 

334.065 

(m  gross  square  feet) 

Total  assignable  area 

179.639 

Gn  net  square  feet) 

academic  space 

80,987 

administrative  space 

9,675 

physical  education  space 

30.150 

student  service  space 

58,917 
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NORTHSHORE 
COMMUNITY     COLLEGE 


North  Shore  Community  College 


PROPOSED 

BEVERLY  CAMPUS^, 


Campus  Locations 


® 


North  Shore  Community  College  confers  associate  degrees  and  certificates  in  the 
liberal  arts  and  career  fields  including  engineering,  nursing,  and  business 
computer  programming.  Students  may  also  enroU  at  the  Essex  Agricultural  and 
Technical  Institute. 

The  College  has  two  main  campuses,  each  with  a  fuU  range  of  programs.  The 
new  facility  in  downtown  Lynn  was  programmed  to  serve  1000  students. 
Temporary  facilities  in  Beverly  will  be  replaced  with  a  2500  student  campus  on 
Route  128  . 

1986-87  Enrolhnents 

In  Fall  1986  the  full-time  equivalent  enrollment  was  2,585  and  2,701  students 
attended  Division  of  Continuing  Education  programs. 

Capital  Investment  Needs 

The  new  Beverly  campus  at  Norwood  Pond  wUl  provide  complete  facilities  for 
2,500  full-time  equivalent  students. 


Key 


Phase 

FY  87/ch206  Funded  in  Chapter  206;  July  1986 

FY  88  HI        Recommended  in  House  1  Capital  Outlay, 

January  1987 
FY  88  SM       Recommended  in  Governor's  Special 

Message  for  Higher  Education 
FY  89-94        Proposed  for  funding  in  subi equem  capital 

outlay  budgets.  Project  funding  will  be 

requested  following  a  study.  Studies  will 

be  funded  from  DCPO  study  pooL 
Notes 
A  Candidate  project  for  accelerated  design/ 

construction  through  alternative  means  of 

constructiotL 
DCPO  Pool    Proposed  for  funding  from  DCPO  pool 

accounts,  to  be  funded  annually. 
Note:  Funding  for  all  projects  include  design  and 

construction  unless  noted  for  study  and 

design  funding  only  under  "next  st^s" 


North  Shore  Community  College 

Lynn  Campus 

Campus- Wide  Space  Allocation 

Total  building  area 

(m  gross  square  feet) 

160,000 

Total  assignable  area 

(in  net  square  feet) 

90,495 

academic  space 

52.000 

administrative  space 

8,000 

physical  education  space 

11,495 

student  service  space 

19.000 

Capital  Investment  Program 

New  Construction Next  Steps 


Beverly  Campus 


Lynn  Campus 


C        160'      320' 


FY87lchZ06 


FY  88  HI 


FY88SM 


FY  89-94 


Construction 


$23,000,000 


640' 


0 
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North  Shore  Community  College 


Temporary  Beverly  Campus 


® 


North  Shore  Community  College 

Temporary  Beverly  Campus 

Campus- Wide  Space  Allocation 

ToUl  building  area 

(in  gross  square  feet) 

166,300 

ToUl  assignable  area 

^  net  square  feel) 

111.900 

academic  space 

62,000 

administrative  space 

27,900 

physical  educadonspace 

0 

student  service  space 

22,000 

Proposed  Beverly  Campus 


C  too-  200r 


1000' 


(2) 


North  Shore  Community  Cdlege 
Proposed  Beverly  Campus 

Campus- Wide  Space  Allocation 


ToUl  building  area 

Qn  gross  square  feet) 

356,234 

Total  assignable  area 

On  net  square  feet) 

231,552 

academic  space 

117.095 

administrative  space 

19.360 

physical  education  space 

39.125 

student  service  space 

67,667 
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NORTHERN      ESSEX 
COMMUNITY     COLLEGE 


I 


Located  on  Route  495  in  Haverhill,  Northern  Essex  Community  College  offers 
certificate  and  associate  degree  programs.  Its  special  programs  for 
hearing-impaired  and  disabled  students,  and  the  Lawrence  Education-Employment 
Project,  operating  in  various  leased  facilities  in  Lawrence,  demonstrate  the 
College's  commitment  to  educating  the  non-traditional  student. 

1986-87  Enrollment 

In  Fall  1986  the  full-time  equivalent  enrollment  was  3,006  and  2,917  students 
attended  Division  of  Continuing  Education  programs. 

Capital  Investment  Needs 

The  preservation  program  will  correct  deferred  maintenance  and  remove 

architectural  barriers  to  handicapped  access. 
The  major  renovations  to  student  service  and  academic  areas  wiU  increase  the 

amount  of  space  for  each  of  these  functions  as  certain  programs  are 

relocated  to  Lawrence. 
The  new  Lawrence  campus  will  provide  centralized  facilities  for 

academic  programs  in  Lawrence,  replacing  currently  leased  space. 
The  new  theater  will  provide  space  for  performing  arts. 


Key 


Phase 

FY  87/ch206  Funded  in  Chapter  206;  July  1986 

FY  88  HI        Recommended  in  House  1  Capital  Outlay, 

January  1987 
FY  88  SM       Recommended  in  Governor's  Special 

Message  for  Higher  Education 
FY  89-94        Proposed  for  funding  in  subsequent  capital 

outlay  budgets.  Project  funding  will  be 

requested  following  a  study.  Studies  will 

be  funded  ftxjm  DCPO  5tudy  pooL 
Notes 
A  Candidate  project  for  accelerated  design/ 

construction  through  alternative  means  of 

construction. 
DCPO  Pool     Proposed  for  funding  from  DCPO  pool 

accounts,  to  be  funded  annually. 
N^te:  Funding  for  all  projects  include  design  and 

construaion  unless  noted  for  study  and 

design  funding  only  under  "next  steps" 


Capital  Investment  Program 

Preservation  Program        Next  Steps 


FY87/ch206 


FY  88  HI 


FY88SM 


Northern  Essex  Repair  Design/Construction 

Preservation  Account 

Pollution  Control  Design/Construction 

Handicapped  Access  Study/Design/Constr. 


Major  Renovation 


Student  Services 
Child  Care 

New  Construction 


Lawrence  Campus 
Theater 


$500,000         $460,000 

$300,000 
DCPO  Pool 


Study/Design/Constr. 
Study/Design/Constr. 


$1,800,000 
BORPool 


Study/Design 
Study 


$1,100,000 


FY  89-94 


Annual 


Annual 


To  be  requested 
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Northern  Essex  Community  College 


Student  Services/Academics 

Major  Renovations 


Northern  Essex  Community  College 

Campus- V^de  Space  AUocatioa 


Campus  Site  Plan 


0*       200'     400' 


1000' 


® 


Total  building  area 

188,828 

(m  gross  square  feet) 

Total  assignable  area 

252,690 

(m  net  square  feet) 

academic  space 

147,438 

admimstradve  space 

33,420 

physical  education  space 

20,687 

student  service  space 

51,145 
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QUINSIGAMOND 
COMMUNITY     COLLEGE 


Serving  the  Worcester  metropolitan  area,  Quinsigamond  Community  College 
offers  associate  degree  and  certificate  programs  in  a  range  of  fields  including 
occupational  therapy,  dental  hygiene,  early  childhood  education  and  electronics 
technology.  Special  programs  include  Developmental  Studies  and  Alternative 
Education,  which  stresses  individualized  learning. 

1986-87  Enrollment 

In  Fall  1986  the  full-time  equivalent  enrollment  was  1,751  and  1,863  students 
attended  Division  of  Continuing  Education  programs. 

Capital  Investment  Needs 

The  preservation  program  will  correct  campus  deferred  maintenance  problems 
and  provide  for  the  renovation  of  the  Administration  Building. 

The  major  renovations  to  the  administration/classroom  building  wUl 

reorganize  and  modernize  instructional  and  administrative  space  to 
better  accommodate  college  programs  and  services. 

The  new  library/ student  center  will  consolidate  student  services  and 

libraryAeaming  resource  center  activities  in  improved  facilities. 

The  master  plan  wUl  evaluate  campus  use  of  facihties  based  on  academic 

directions,  and  coordinate  short  and  long-range  repair,  renovation,  and 
new  construction  projects. 


Key 


Phase 

FY  87/ch206  Funded  in  Chapter  206;  July  1986 

FY  88  HI        Recomxnaided  in  House  1  Capital  Outlay, 

January  1987 
FY  88  SM       Recommended  in  Governor's  Special 

Message  for  Higher  Education 
FY  89-94        Proposed  for  funding  in  subsequent  capital 

outlay  budgets.  Project  funding  will  be 

requested  following  a  study.  Studies  will 

be  funded  from  DCPO  study  pool 
Notes 
A  Candidate  project  for  accelerated  design/ 

construction  through  alternative  means  of 

construction. 
DCPO  Pool     Proposed  for  funding  from  DCPO  pool 

accounts,  to  be  funded  annually. 
Note:  Funding  for  all  projects  include  design  and 

construction  unless  noted  for  study  and 

design  funding  only  under  "next  st^s" 


Capital  Investment  Program 

Preservation  Program        Next  Steps 


FY87/ch206         FY  88  HI 


FY88SM  FY  89-94 


Quinsigamond  Repair  Design/Construction 

Preservation  Account 

Elevator  Repairs  Design/Construction 

Administration  Building  Design/Construction 

Major  Renovation 


$250,000 


$200,000 
$250,000 


Annual 


$800,000 


Administration  Building    Master  Plan/Study 


New  Construction 


To  be  requested 


Library /Student  Center      Master  Plan/Study 


To  be  requested 
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Quinsigamond  Community  College 


Administration  Building 

Major  Renovations 


Library  /  Student  Center 

New  Construction 


Quinsigamond  Community  Coilege 

Campus- Wide  Space  Allocatiaa 


Campus  Site  Plan 


OMOO'200' 


1000" 


0 


Total  buDdlng  area 

272,778 

Qn  gross  square  feet) 

Total  assignable  area 

170,g52 

5n  net  square  feet) 

academic  space 

71,375 

administrative  space 

23,766 

physical  education  space 

40.171 

student  service  space 

35,540 
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R  O  X  B  U  R  Y 

COMMUNITY      COLLEGE 


I        7A  ^^       r 

Existing  Roxbury  Campus 


McGreevey  Way 


0'      100'    200' 


400' 


Located  in  Boston,  Roxbury  Community  College  has  certificate  and  associate 
degree  programs  in  both  liberal  arts  and  career  fields.    Specialties  include 
business  management,  computer  programming  and  early  childhood  education. 
The  English  as  a  Second  Language  program  includes  a  bilingual  transitional 
concentration  which  provides  a  valuable  educational  opportunity  for  many 
urban  students. 

The  College  has  a  new  campus  programmed  for  1,500  full-time  equivalent 
students  imder  construction  in  Boston's  Southwest  Corridor,  on  the  new  Orange 
Line.  The  College  is  currently  sharing  temporary  quarters  with  Massachusetts 
College  of  Art  on  Huntington  Avenue.  Roxbury  Community  CoUege  offers 
specialized  programs  in  a  satellite  location  at  the  Boston  Business  School  on 
Commonwealth  Avenue. 


Roxbury  Community  College 
Temporary  Campus  * 

Campus- Wide  Space  Allocation 

Total  building  area 

(in  gross  square  feet) 

Total  assignable  area 

pn  net  square  feet) 

academic  space 
administralive  space 
physical  education  space 
student  service  space 


496,640 


252,751 

166,126 
28,982 
0 
57,643 


'includes  square  footage  of  classrooms  used  at 
the  Boston  Business  School 


1986-87  Enrollment 

In  FaU  1986  the  full-time  equivalent  enrollment  was  1,323  and  947  students 
attended  Division  of  Continuing  Education  programs. 

Capital  Investment  Needs 

The  preservation  program  will  correct  deferred  maintenance  in  Roxbtiry's 

older  facilities  and  at  the  Boston  Business  School  currently  leased  for 
non-education  purposes. 

The  new  physical  education  building  will  accommodate  all  recreational 
and  physical  education  programs,  completing  the  new  campus. 


Key 


Phase 

FY  87/ch206  Funded  in  Qmptcr  206;  July  1986 

FY  88  HI        Recommended  in  House  1  Capital  Outlay; 

January  1987 
FY  88  SM        Recommended  in  Governor's  Special 

Message  for  Higher  Education 
FY  89-94        Proposed  for  funding  in  subsequent  capital 

outlay  budgets.  Project  funding  wUl  be 

requested  following  a  study.  Studies  will 

be  funded  from  DCPO  study  pool. 
Notes 
A  Candidate  project  for  accelerated  design/ 

construction  through  alternative  means  of 

construction. 
DCPO  Pool     Proposed  for  fimding  from  DCPO  pool 

accounts,  to  be  funded  annually. 
Note:  Funding  for  all  projects  include  design  and 

construction  unless  noted  for  study  and 

design  funding  only  undv  "next  steps" 


Capital  Investment  Program 

Preservation  Program        Next  Steps 


FY87/ch206 


FY88H1 


FY88SM  FY  89-94 


Roxbury  Repair  Design/Construction 

Preservation  Account 

Business  School  Repairs  Design/Construction 

Dudley  House  Repairs  Design/Construction 

New  Construction 


$250,000 


$50,000 


Annual 


Physical  Education  Bldg.    Study 


To  be  requested 
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Roxbury  Community  CoUege 


Proposed  Roxbury  Campus 


0'    100-    200- 


1000" 


0 


Physical  Education  Building 

Proposed  Sites 


Roxbury  Community  College 
Proposed  Campus 

Canqxis-Wide  Space  Allocation 


Total  building  area 

(ax  gross  square  feet) 

234.640 

Total  assignable  area 

^  net  square  feet) 

151.250 

academic  space 

87.240 

administraOve  space 

19.250 

physical  education  space 

0 

student  service  space 

54.410 

67 


SPRINGFIELD    TECHNICAL 
COMMUNITY      COLLEGE 


Springfield  Technical  Community  College  offers  certificate  and  associate 
degree  programs  in  a  broad  range  of  fields,  with  particular  strength  in 
technological  areas.  The  Cooperative  Education  Program  allows  students  to 
participate  in  employment  related  to  their  field  of  study. 

The  College  is  located  in  downtown  Springfield  in  the  former  United  States 
Armory,  a  designated  historical  site. 

1986-87  Enrollment 

In  Fall  1986  the  full-time  equivalent  enrollment  was  2,949  and  2,682  students 
attended  Division  of  Continuing  Education  programs. 

Capital  Investment  Needs 

The  preservation  program  wUl  correct  health  and  safety  code 

violations,  remove  PCBs  and  asbestos,  and  improve  fire  protection 
and  air  pollution  control.  In  addition,  campus  exterior  Ughting  needs 
improvement,  and  several  historic  buildings  require  significant 
restoration. 

The  major  renovations  will  provide  the  College  with  child  care  facilities 
sufficient  for  its  staff  and  students. 

The  master  plan  will  evaluate  campus  use  of  facilities  based  on  academic 

directions,  and  coordinate  short  and  long-range  repair,  renovation,  and 
new  construction  projects. 


Kev 


Funded  in  Chapter  206;  July  1986 

Recommended  in  House  1  Capital  Outlay, 
January  1987 

Recommended  in  Governor's  Special 
Message  for  Higher  Education 

Proposed  for  funding  in  subsequent  capital 
outlay  budgets.  Projea  funding  will  be 
requested  following  a  study.  Studies  will 
be  funded  from  DCPO  study  pool. 

Candidate  project  for  accelerated  design/ 
construction  through  alternative  means  of 
construction. 

Proposed  for  fiinding  from  EXZPO  pool 
accounts,  to  be  funded  annually. 

Funding  for  all  projects  include  design  and 
construction  unless  noted  for  study  and 
design  funding  only  under  "next  steps" 


Phase 

FY  87/ch206 

FY  88  HI 

FY88SM 

FY  89-94 

Notes 
A 

DCPO  Pool 

Note: 

Capital  Investment  Program 

Preservation  Program        Next  Steps 


FY87lch206 


FY  88  HI 


FY88SM 


FY  89-94 


Springfield  Repair 

Design/Construction 

$200,000 

Annual 

Preservation  Account 

Security  Lighting 

Design/Construction 

$150,000 

Asbestos  Removal 

Design/Construction 

DCPO  Pool 

Annual 

Air  Pollution 

Design/Construction 

DCPO  Pool 

Annual 

Energy  Conservation 

Design/Construction 

DCPO  Pool 

Annual 

PCS  Removal 

Design/Construction 

DCPO  Pool 

Annual 

Fire  Protection 

Design/Construction 

DCPO  Pool 

Annual 

Resore  Historic  Buildings  Master  Plan/Design 

To  be  requested 

Major  Renovation 

Child  Care  Center 


Study /Design/Constr. 


BORPool 
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Springfield  Technical 
Community  College 


Child  Care  Center 

Renovation 


STATE  STREET 


"xi^^ 


Campus  Site  Plan 


0"   60','120' 


1000' 


® 


Springfield  Tech.  Community  College 

Campus- Wide  Space  Allocation 


Total  building  area 

778,488 

(in  gross  square  feet) 

Total  assignable  area 

391,356 

(in  net  square  feet) 

academic  space 

271,865 

adndnistrative  space 

38,220 

physical  education  space 

17,261 

student  service  space 

64.101 
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